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REPORT 


BOARD  OF  CAPITOL  MANAGERS 


STATE  OF  COLORADO. 


Denver,  Colorado,  December  1,  1900. 
To  the  General  Assembly  of  the  State  of  Colorado : 

In  accordance  with  section  7  of  an  act  of  the  general 
assembly  of  the  state  of  Colorado,  entitled  *'An  act  to  provide 
for  the  erection  and  completion  of  a  state  capitol  building  at 
the  city  of  Denver,  and  creating  a  board  of  management  and 
supervision,"  the  Board  of  Capitol  Managers  respectfully 
presents  the  following  report  of  its  transactions  since  De- 
cember 1,  1898,  the  date  of  its  last  report. 

Since  then  the  board  has  mourned  the  loss  of  two  of  its 
members  by  death — ex-Governor  Job  A.  Cooper  and  the  Hon. 
George  Tritch.  It  Avas  during  the  former's  term  as  chief 
executive  that  the  act  of  1889  was  passed  changing  the  ma- 
terial for  the  construction  of  the  building  from  sandstone  to 
granite.  Governor  Cooper  became  a  member  of  the  board 
during  his  administration  as  ex  oflicio  chairman,  and  subse- 
quently served,  with  the  exception  of  two  years,  up  to  the 
time  of  his  death.  On  the  4th  of  July,  1890,  during  the 
ceremony-  of  the  laying  of  the  corner  stone,  he  delivered  the 
address  of  the  board,  and  always  took  a  deep  interest  in  the 
erection  and  management  of  the  building. 

The  Hon.  George  Tritch  became  a  member,  succeeding 
former  Governor  John  L.  Routt,  June  1,  1897.  Although  only 
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two  years  a  member  of  the  board,  his  counsel  and  advice,  as 
well  as  close  attention  to  details,  made  his  services  of  great 
value  to  the  board  and  state. 

To  fill  these  vacancies  in  the  board,  the  chairman  ap- 
pointed George  W.  Baxter  and  Joseph  A.  Thatcher,  re- 
spectively. 

Outside  of  the  routine  business  of  the  board,  the  follow- 
ing is  a  synopsis  of  the  important  transactions,  grouped  un- 
der appropriate  headings: 

Finishing  interior  of  dome,  first  and  second  floors. 

Changing  stairways  from  wood  to  iron  and  marble. 

Vitreous  tile  floors,  room  12,  law  library,  and  the  entire 
floor  space  of  the  state  library. 

16  circular  Avindows  above  third  story  of  dome. 

10  bronze  metal  doors  to  entrances,  first  floor. 
3  marble  and  metal  bulletin  boards. 

Plans  and  specifications  for  the  above  work,  submitted 
by  Architect  Edbrooke,  having  been  adopted  May  30,  1899, 
and  bids  called  for  after  advertising  in  the  four  Denver 
dailies,  the  Engineering  News,  New  York,  and  American  Con- 
tractor, Chicago,  the  board  on  July  15  proceeded  to  open  the 
following  proposals: 

SECTION  I. 

Class  A.   Four  iron  stairways,  second  to  third  floor,  and  bronze  railing. 


Hecla  Iron  Works,  Brooklyn,  N.  Y  $  5,500.00 

Chicago  Ornamental  Iron  Works   5,150.00 

Denver  Wire  and  Iron  Works   5,G00.00 

L.  Schreiber  &  Sons,  Cincinnati   4,362.00 

Patterson  &  Roney,  Denver   4,395.00 

Snead  &  Co.  Iron  Works,  Louisville   4,980.00 

Paul  Richter,  Denver    3,620.70 

The  latter  being-  for  iron  work  only. 
Class  B.    Bronze  metal  grilles,  caps,  bases,  rails,  etc. 

Hecla  Iron  Works  $16,000.00 

Chicago  Ornamental  Iron  Works   12,300.00 

Denver  Wire  and  Iron  Works   7,400.00 

L.  Schreiber  &  Sons  Co   10,041.00 

Patterson  &  Roney   11,627.00 

Snead  &  Co.  Iron  Works   13,781.00 
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Class  C.    Bronze  motal  doors,  frames,  etc. 

Hecia  Iron  Works  $;i2,r)00.00 

Chicago  Ornamental  Iron  Works   19,285.00 

Denver  Wire  and  Iron  Works   11,550.00 

L.  Sclireiber  &  Sons  Co   22,714.00 

Patterson  &  Roney   14,495.00 

Snead  &  Co.  Iron  Works   21,200.00 

SECTION  II. 
Marble  work  in  dome  rotunda,  etc. 

Denver  Onyx  and  Marble  Mfg.  Company  ,$15,921.59 

Frederick  P.  Bagley  &  Co.,  Chicago   10,225.00 

SECTION  III. 
Plain  and  ornamental  plastering. 

James  Jackson,   Denver  $  3,930.00 

Smith  &  McCallin,  Denver   3,349.00 

James  Cooney,   Denver   2,700.00 

Symon  &  Walker,  Denver   2,449.00 

SECTION  IV. 
Vitreous  tile  floors  in  libraries. 

Frederick  P.  Bagley  &  Co  $  3,700.00 

Denver  Onyx  and  Marble  Mfg.  Company   2,774.65 

T.  W.  Cook  &  Co.,  Denver   2,592.00 

SECTION  V. 

Sixteen  circular  windows  above  third  story  of  dome. 

James  W.  Baker,  Denver  $  2,400.00 

The  Copeland  Glass  Company,  Denver   1,600.00 

Flanagan  &  Biedenweg  Company,  Chicago   1,800.00 

Healy  &  Millet,  Chicago  (no  sample  submitted)  1,200.00 

The  contracts  were  awarded  as  follows : 

SECTION  I. 

Class  A.    Four  stairways   $  4,395.00 

Class  B.   Bronze  work  in  dome   11,627.00 

Class  C.    Bronze  doors    14,495.00 


To  Patterson  &  Roney  $30,517.00 
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SECTION  II. 

Marble  work  in  dome,  wainscoting  walls  of  stairways  and  treads  for 
»  same. 

To  Frederick  P.  Bagley  &  Co  $  8,725.00 

Marble  treads  and  risers,  basement  to  second  floor. 

To  Denver  Onyx  and  Marble  Mfg.  Company..?  2,656.00 

SECTION  III. 
Plain  and  ornamental  plastering. 

To  Symon  &  Walker  $  2,449.00 

SECTION  IV. 

Vitreous  tile  floors. 

To  T.  W.  Cook  &  Co  $  2,592.00 

SECTION  V. 

Circular  windows  in  dome. 

To  The  Copeland  Glass  Company  $  1,600.00 

The  decorative  marble  used  in  tlie  dome,  rotunda,  first 
and  second  floors,  for  all  wainscoting,  is  of  Colorado  marble. 

For  the  panels  and  shafts  of  all  pilasters,  of  La  Martine. 

For  the  style  around  the  panels  and  the  divisions  be- 
tween and  around  the  styles,  the  base  at  the  treads  of  the 
grand  stairways,  and  wainscoting  on  the  four  stairways  from 
the  second  to  third  floors,  of  Brocatello. 

.  The  shelf  or  nosing  at  the  top  of  the  panel  work,  the  cove 
under  it,  and  the  treads  for  the  four  stairways  from  the  sec- 
ond to  the  third  floor,  of  McMullins'  gray  Tennessee. 

For  treads  and  risers  for  stairway  from  basement  to 
second  story,  of  Italian  marble. 

There  are  ten  pairs  of  bronze  doors  for  the  main  en- 
trances of  the  first  floor,  the  material  used  being  what  is 
known  as  statuary  bronze,  oxydized  finish,  composed  of  90 
per  cent,  copper,  7  per  cent,  tin  and  3  per  cent.  zinc. 

The  other  metal  work  in  dome  rotunda  is  solid  aluminum 
bronze,  the  same  as  used  for  balusters  and  rails. 

The  sixteen  circular  Avindows  for  the  openings  above  the 
third  story  of  the  dome  are  four  feet  four  inches  in  diameter, 
and  filled  with  the  best  stained  ornamental  leaded  glass  and 
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painted.  Each  \yin(l()w  lias  a  life-sized  portrait  of  a  i)roni- 
ineiit  Colorado  i)i()ne('r  or  citizen.  The  border  is  six  inches 
wide,  with  colunibini;  flower  wreath  npon  each  side  i  iin- 
uiug-  from  tlu;  name  of  each  subject  at  the  bottom. 

The  following  portraits  ai)pear  on  the  windows:  William 
Gilpin,  John  Evans,  N.  P.  Hill,  JJenjamin  11.  Eaton,  Casimero 
Barela,  Bela  M.  Hughes,  William  K.  Byers,  William  J. 
Palmer,  James  AV.  Denver,  11.  G.  Buckingham,  Alexander 
Majors,  John  L.  Dyer,  T'rances  Jacobs,  Kit  Carson,  Jim 
Baker,  Ouray. 

Three  bronze  metal  and  marble  bulletin  boards  in  vesti- 
bule, first  fioor,  and  two  bronze  bases  to  newel  posts  in  dome 
rotunda : 

M.  J.  Patterson,  Denver  $5,398.00 

F.  P.  Smith  Wire  and  Iron  Works,  Chicago..  3,286.50 

The  bid  of  the  latter  firm  was  accepted  November  30, 
1900. 

ARTESIAN  WELL. 

The  board  regrets  to  state  that  Contractor  John  C. 
Swan  did  not  succeed  in  completing  his  contract  in  sinking 
the  well  to  furnish  artesian  water  for  the  building,  work 
upon  which  was  commenced  in  September,  1898,  and  aban- 
doned in  November. 

In  January,  1899,  Messrs.  W.  E.  Adams  and  Harry  W. 
Lee,  of  Greeley,  the  sureties  of  Mr.  Swan,  notified  the  board 
that  they  had  purchased  all  the  machinery  and  material  from 
Mr.  Swan,  and  requested  that  the  present  location  of  the 
Avell  be  abandoned  and  work  recommenced  in  a  new  place, 
which  was  granted.  After  Avorking  for  several  months  it 
was  again  discontinued,  owing  to  the  fact  that  a  part  of  a 
drill  becoming  lodged  in  a  rocky  formation  prevented  further 
progress. 

The  board,  believing  that  further  attempts  to  accomplish 
the  result  desired  under  this  contract  would  result  in  failure, 
annulled  the  contract  and  perfected  a  settlement  with  the 
sureties,  by  which  all  material  on  hand,  consisting  of  pipe 
and  casing,  was  turned  over  to  the  board,  amounting  in  value 
at  schedule  rate  to  $490.90,  and  further  reimbursing  the 
board  in  the  sum  of  |329.90,  the  amount  advanced  on  the 
contract  being  -|820.80,  thereby  relieving  the  state  of  any 
pecuniar^'  loss  in  connection  with  this  contract. 
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In  the  opinion  of  llie  board  it  is  deojned  advisable  to 
a<iain  ])]*o('(H>d  >vith  (his  work,  for  which  tlio  material  on  hand 
conld  all  be  utilized. 

SMOKELESS  FURNACES. 

November  17,  1899,  the  board  accepted  a  proposition 
from  the  Doyle  Furnace  Company  to  place  two  of  its  furnaces 
on  trial  for  sixty  days,  with  the  agreement  that  if,  at  the 
conclusion  of  the  test,  they  failed  to  be  acceptable,  they  would 
be  removed  and  the  plant  restored  to  its  former  condition 
free  of  expense.  Should  the  board  accept  the  furnaces,  two 
more  Avere  to  be  provided  at  a  total  cost  of  11,000  and  a  per- 
centage of  any  saving  in  fuel  for  a  stipulated  time. 

After  testing,  the  furnaces  proved  a  success  as  smoke 
consumers,  but  owing  to  some  difficulties  presented  by  the 
position  and  construction  of  the  plant,  did  not  show  satis- 
factory results  as  to  economy,  and  they  were  removed  as 
agreed. 

In  order  to  comply  with  ordinance  No.  28  of  the  city  of 
Denver,  entitled  "A  bill  regulating  the  emission  of  smoke 
from  chimneys,"  the  board  on  June  17,  1900,  resolved  to  ad- 
vertise for  bids  on  four  furnaces,  and  received  the  following: 

The  Hawley  Down  Draft  Furnace  Company, 

Chicago,  111  $3,400.00 

Fred  Wikl,  Denver   1,500.00  . 

C.  J.  Reilly,  Denver   1,320.00 

The  Wilkinson  Mfg.  Company,  Bridgeport,  Pa..  2,600.00 

None  of  the  bidders  having  any  of  the  furnaces  repre- 
sented in  this  city,  except  Mr.  Wild,  the  board  agreed  with 
the  latter  to  place  two  of  his  furnaces  on  trial  for  sixty  days, 
and  to  remove  them  at  the  expiration  of  the  term  if  results 
were  not  as  guaranteed,  no  expense  to  be  incurred  by  the 
state. 

These  furnaces  have  now  been  accepted,  and  two  more 
have  been  placed  in  the  building,  the  tests  proving  them  to  be 
successful  smoke  preventers.  As  to  the  amount  of  economy 
in  fuel  the  board  is  at  present  unable  to  render  an  opinion. 

ASPHALT  PAVING. 

With  reference  to  the  defective  condition  of  the  asphalt 
walks  and  drives  of  the  grounds,  Avith  the  exception  of  Lin- 
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coin  avcniK'  Iroin  ('olfax  to  Fourtcciitli  incline,  the  board, 
(Itirini;  ilic  last  (wo  years,  lias  ('iidcavorcd  to  prevail  upon  the 
coidraclor,  the  Colorado  l*a\'in.n  ( 'oinpaii.y,  to  coiniily  with 
the  terms  of  its  bonds  of  -fnne  18,  ISlXi,  guarantceiiii;  for  a 
period  of  five  ja^ars  to  maintain  said  work  and  make  all 
necessary  rei)airs  dnriny  that  time,  without  additional  charj'e 
to  the  stale,  it  beini;-  unck'i-stood  and  agreed  that  the  f^iiaran- 
tee  should  cover  all  repairs  i^rowing  out  of  certain  s])ecilied 
causes  and  extendinj>-  to  the  whole  body  of  the  pavement, 
base  as  well  as  weariuji'  surface,  even  to  the  total  reconstruc- 
tion of  the  \\  hole  body  of  the  i)avement. 

•  After  some  slight  experimenting  by  the  contractor  dur- 
ing 1897  and  1898  on  certain  parts  of  the  grounds,  all  of 
which  proved  ineffective,  the  board,  June,  1899,  nothing 
further  having  been  done  by  the  company,  requested  it  to 
carry  out  the  terms  of  the  agreement  of  189G. 

Keceiving  no  repl}',  the  board,  July  14,  notified  the  sure- 
ties that,  unless  the  contractor  complied  with  the  terms  of 
the  guaranty  bonds,  the  board  would  proceed  with  the  neces- 
sary work,  charging  the  cost  to  the  companj^ 

July  20,  Mr.  F.  P.  Caughlin,  secretary  of  the  company, 
appeared  before  the  board,  stating  that  the  contractor  would 
comply  with  the  demands  and  make  the  necessary  repairs. 

The  board  contended  that  the  terms  of  the  contract 
should  be  complied  with  without  further  delay,  and  that  the 
work  should  be  completed  by  September  15,  Avhich  was  ac- 
cepted by  the  contractor. 

At  the  expiration  of  that  time,  hoAvever,  nothing  had 
been  done,  and  the  fall  and  winter  passed. 

Early  in  the  spring  of  1900  the  chairman  called  the 
board's  attention  to  the  fact  that  the  guaranty  bonds  of  the 
company  for  reconstructing  or  repairing  the  drives  and 
walks  Avould  expire  June  18,  1901,  and  in  order  to  compel 
said  conipan}',  as  contractor,  to  carry  out  the  obligation  of 
its  bonds,  it  would  become  necessary  to  readjust  the  grounds, 
pavement  and  lawn,  in  conformity  to  the  present  grade, 
changed  by  the  board  of  public  works  in  1898,  before  paving 
Colfax  avenue,  from  the  grade  established  in  1895,  as  per 
certificate  of  survey  No.  6014,  issued  by  the  city  of  Denver; 
that  this  work  should  not  be  delayed  until  too  late  in  the 
season,  for  the  reason  that  a  number  of  trees  would  have  to 
be  taken  up;  that  this  board  has  plan  and  specifications 
with  a  proposition  from  the  Denver  Paving  Company  to 
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pei-roiiu  siiid  wolk  at  a  cost  of  |3,02J).40,  not  including  the 
expense  of  removing  the  grass  and  trees  from  the  line  of 
work  before  excavating  and  tilling  conld  commence,  and  re- 
placing of  the  same,  which  work  could  be  performed  by  the 
lawn  force  without  additional  expense;  that  the  Twelfth 
General  Assembly  had  deducted  from  the  anu)unt  assessed 
against  the  state  cai)itol  grounds  for  the  paving  of  Broadway 
and  Colfax  avenue  the  above  amount  of  |3,929.40,  but  had 
failed  to  reappropriate  said  amount,  as  requested,  to  provide 
the  board  Avith  funds  to  carry  out  said  work;  that  according 
to  the  secretary's  statement,  after  discharging  all  obligations 
due  contractors  for  Avork  let  and  under  construction  in  the 
building,  there  remained  an  unexpended  balance  sufficient  to 
pay  for  said  work,  and  the  chairnmn  suggests  that  immediate 
action  be  taken  by  the  board  in  this  matter. 

Mr.  Caughlin,  secretary  of  the  company,  being  present, 
stated  that  the  work  of  readjusting  certain  parts  of  the  walks 
and  drives  could  be  done  at  once  and  completed  within  thirty 
days,  should  the  board  accept  the  proposition. 

Replying  to  the  (piestion,  if  the  company  would,  after 
completing  said  work,  immediatelj^  proceed  to  carry  out  its 
obligations  of  the  guaranty  bonds,  or  if  it  maintained  that 
certain  parts  of  the  repairs  should  not  be  done  again,  Mr. 
Caughlin  replied  that  the  original  work  had  not  been  per- 
formed as  the  contractor  had  suggested,  referring  to  the 
thickness  of  the  wearing  surface. 

Upon  examining  the  specifications  it  was  found  that  the 
contract  was  based  on  a  net  thickness  of  two-inch  wearing 
surface  for  drives  and  one  inch  for  walks,  after  the  concrete 
had  received  its  ultimate  compression,  which  agreement  had 
been  accepted  by  the  contractor. 

In  a  letter  dated  May  11,  the  contractor  stated  that  the 
company  was  ready  to  proceed  with  the  adjustment  of  the 
drives  and  walks  in  accordance  with  its  proposition  of  Octo- 
ber 28,  1898. 

As  to  the  contractor's  proposition  in  regard  to  repairing 
the  asphalt  surface  laid  under  contract  of  June  1,  1896,  the 
company  claimed  that  the  work  was  performed  exactly  in 
accordance  Avith  the  specifications,  and  that  the  contract  had 
been  carried  out  fully.  Iveferring  to  the  maintenance  of  said 
work,  the  contractor  considered  the  pavements  as  service- 
able and  as  complete  for  use  as  Avhen  accepted,  and  that,  as 
to  cracks  and  defects  caused  by  settling  of  newly  made 
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•ground,  or  other  causes  beyond  the  control  of  the  (contractor, 
the  latter  considered  that  the  (•oni])an.y  is  under  no  obliga- 
tions to  move  and  reconstruct  said  work,  as  under  the  specifi- 
cations and  natural  conditions  of  the  grounds,  any  repairs 
or  attempted  restoration  Avere  considered  impracticable. 

In  the  opinion  of  the  company  the  specifications  should 
be  amended  and  changed  to  prevent  cracks  in  the  wearing 
surface,  in  accordance  with  its  protest  when  signing  the 
contract. 

May  18  the  board  resolved  to  give  the  contractor  five 
days'  further  notice,  under  the  hand  of  the  chairman,  to  carry 
out  the  provisions  of  contract  and  bonds.  This  notice  was 
entirely  ignored  by  the  company,  and  the  work  of  readjusting 
the  drives  and  walks  has  not  been  performed;  neither  have 
any  repairs  been  made. 

In  order  to  enforce  the  terms  of  the  guaranty  bonds, 
which,  as  stated,  expire  June  18,  1901,  the  board  sees  no 
other  alternative  than  to  proceed  against  the  contractor  by 
legal  process;  and  summary  action  should  be  taken  by  the 
legislature  to  make  an  appropriation  to  enable  the  board  to 
carry  out  the  alterations  required  by  the  change  in  the  grades 
on  liincoln  and  Sherman  avenues. 

GRADING  AND  CURBING  ALONG  THE  FRONTAGE  OF  CAPITOL 

GROUNDS. 

Eelative  to  certain  work  on  Fourteenth  avenue  and  Grant 
avenue,  along  the  capitol  grounds,  required  under  the  con- 
tract for  the  Capitol  Hill  grading  and  curbing  district  No.  1, 
during  1899,  the  board,  November  24,  on  the  application  of 
the  board  of  public  works,  adopted  the  following  resolution : 

Resolved,  That  that  portion  of  Fourteenth  avenue  from 
Broadway  to  Grant  avenue,  and  Grant  avenue  from  Four- 
teenth to  Colfax  avenue,  along  the  frontage  of  the  capitol 
grounds,  embraced  in  the  Capitol  ITill  grading  and  curbing 
district  No.  1,  should  be  graded,  and  the  curbing  on  the  west 
side  of  Grant  avenue,  from  Fourteenth  avenue  to  Colfax  ave- 
nue, reset  to  conform  to  the  roadway  width  fixed  by  or- 
dinance, and  that  the  total  cost  of  curbing  and  one-half  of  the 
grading  included  in  said  work  should  be  borne  by  the  state 
of  Colorado;  but  whereas  the  Board  of  Capitol  Managers 
have  no  funds  at  their  disposal  at  the  present  time  to  pay  the 
cost  for  this  work,  and  they  have  not  the  power  to  incur  an 
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indebtedness  for  the  same  or  to  ])led^e  tlie  credit  of  tlie  state, 
but,  however,  if  the  boai'd  of  ])iibli('  works  will  have  this 
work  done  in  connection  with  the  other  work  now  beini;'  done 
under  the  plans,  prices  and  contract  for  the  other  worlc  on 
the  avenues,  this  board  will  ])resent  to  the  next  general  as- 
send)ly,  in  what  shall  be  the  best  manner  so  to  do,  a  state- 
ment that  this  work  was  done  with  the  approval  of  the  Board 
of  Capitol  .Managers,  and  will  recommend  and  use  its  best  in- 
fluence to  secure  the  passage  of  an  appropriation  by  the  legis- 
lature to  cover  the  cost  of  the  work  as  aforesaid,  and  that  a 
copy  of  this  resolution  be  transmitted  to  the  board  of  public 
works. 

In  accordance  Avith  the  foregoing  resolution,  the  board 
of  public  works  ])erf<>rmed  the  work  as  stated,  and  the 
amount  therefor,  |589.54,  is  justly  due  the  city  of  Denver, 
and  we  urge  and  recommend  that  the  Thirteenth  General  As- 
sembly make  the  recpiired  appropriation  to  pay  this  indebt- 
edness. 

MONUMENT  FOU  CAPITOL  GROUNDS  TO  P.E  ERECTED  I'.Y  THE  SONS 
OF  THE  REVOLUTION. 

July  25,  1899,  the  Society  of  the  Sons  of  the  Revolution 
in  this  state  informed  the  board  that  they  desired  to  com- 
memorate the  valor  and  patriotism  of  the  Colorado  volunteer 
in  the  Spanish-American  war  by  the  erection  of  a  permanent 
and  enduring  monument  in  granite  and  bronze,  and  re- 
quested the  use  of  the  circle  of  ground  at  the  west  front  of 
the  capitol,  now  occupied  by  the  flag  pole  erected  by  the 
society,  as  the  site  for  such  monument. 

At  a  meeting  of  the  board  held  July  20  the  request  was 
granted  and  the  following  resolution  adopted: 

Be  it  resolved  by  the  Board  of  Ca])itol  ^lanagers  of 
Denver,  Colorado,  That  permission  is  hereby  given  to  the 
Society  of  the  Sons  of  the  Kevolntion  of  the  state  of  Colorado 
to  erect  a  monument,  under  the  supervision  of  this  board,  in 
the  circle  of  ground  in  front  of  the  state  house  now  occupied 
by  a.  flag  pole  erected  l)y  said  society;  this  permission  being 
given  upon  the  condition  that  said  society  shall  sulnnit  to 
this  board  for  its  consideration  and  approval,  a  design  of 
such  monument  as  may  be  accepted  by  said  society,  and  said 
board  shall  have  supervision  of  the  work  in  connection  with 
its  erection,  and  that  on  the  com])letion  of  the  work  the  said 
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society  shall  deliver  over  to  said  board,  or  to  such  other  rep- 
resentatives of  tlie  slate  as  shall  then  have  in  charge  said 
"round,  said  nionunient,  so  (hat  said  j^round  sliall  be  at  all 
times  under  the  control  and  in  the  ])oss('ssi()n  of  the  state. 

CARTER  COLLECTION. 

At  the  reciuest  of  the  Colorado  Museum  and  Historical 
Association,  the  board,'  June  11,  1900,  permitted  the  storing 
of  the  Carter  collection  in  the  south  corridor  of  the  basement, 
the  same  to  remain  at  the  pleasure  of  the  board,  provided  no 
dama<2,e  is  done  to  Ihe  building-,  the  passages  not  obstructed, 
and  all  expenses  paid  by  the  association.  This  was  granted 
for  the  reason  that  the  association  was  unable  to  secure  any 
other  fire-proof  building. 

REPAIRS,  ETC, 

Aside  from  the  ordinary  repairs  on  the  steam  and  electric 
plants,  caused  mostly  by  Avear,  the  former  having  been  in  nse 
for  nearly  seven  years,  as  well  as  repairs  on  elevators,  etc., 
the  board  Avas  obliged  to  expend  a  considerable  amount  for 
other  contingencies,  which  had  to  be  promptly  met,  to  pre- 
vent greater  damage. 

Owing  to  the  settling  of  the  arches  and  Avails  of  the  coal 
tunnel  and  receiving  vault,  between  Fourteenth  aA^enue  and 
the  boiler  room,  caused  by  rain  and  snow,  it  became  neces- 
sary to  remove  and  relay  the  concrete  and  asphalt  surface,  in 
order  to  enable  the  Avorkmen  to  repair  the  damage.  The  en- 
tire stone  Avalk  around  the  building,  having  also  settled  from 
like  causes,  had  to  be  taken  up,  the  ground  filled  in  and  the 
flagging  relaid.  All  outside  stairs  to  building  and  on  grounds 
had  to  be  pointed. 

The  partition  Avails  betAA'een  boilers  had  to  be  removed 
and  rebuilt  Avith  ncAV  material,  they  being  Aveakened  by 
springing  of  the  steel  frame  Avork. 

MISCELLANEOUS,  ETC. 

In  addition  to  the  Avork  let  by  contracts,  the  folloAving 
improvements  were  made. 

A  large  space  in  the  sub-basement  has  been  provided 
with  cement  floors,  partitioned,  wired,  and  shelving  erected, 
for  use  of  the  State  Historical  and  Natural  History  Society 
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for  storiiii;  tilini;  hodks,  |);iiui)hlets,  newspaperis  and 
(•((lU'ctioiis  lor  which  tlicro  is  no  sjmce  in  tlic  nuiscuin  on  base- 
ment lh)or.  Room  12  on  said  lloor  was  set  ajjart  for  a 
herbarium  collected  in  Colorado  by  Professor- E.  Kethel,  di- 
rector of  the  botanical  section  of  the  Natural  History  Society, 
to  be  donated  to  the  state,  but  ^^■hi(•h  has  not  yet  be(Mi  utilized 
for  this  purpose.  In  the  meantime,  the  curator  is  exhibitinji 
casts  of  prehistoric  stone  implements,  presented  by  the 
Smithsonian  Institute,  and  other  collections,  for  Ayhich  there 
is  no  space  in  tlie  other  rooms,  set  apart  for  the  historical 
so('iety.  -  , 

The  board  also  supplied  this  dejjartment  with  200  bird 
stands. 

A  metal  canopy  was  placed  aboye  the  third  floor  at  the 
bottom  of  the  lantern  aboye  the  dome,  to  close  the  opening. 

An  oak  partition  was  placed  in  the  attorney  i^eneral's 
office,  and  counter  furnished  for  land  office. 

The  state  library  receiyed  six  book  cases  and  a  news- 
paper cabinet.  Board  of  Charities  and  Correction,  one  oak 
file  case.  Executiye  offices,  a  Globe  record  case  and  one  oak 
office  table.  State  board  of  health,  one  typewriter  table,  one 
unit  D.  F.  file  case,  one  oak  file  case  and  shelving'  for  yault. 
Secretary  of  state's  office,  two  record  and  one  stamp  case; 
also  additional  shelying  cases  and  drawers  for  yault.  Hor- 
ticultural department,  a  showcase  and  table.  Adjutant  gen- 
eral's office,  one  oak  flag  case. 

Walls  and  ceilings  in  law  and  state  libraries,  and  those 
of  the  supreme  court  room,  haye  been  tinted,  and  in  the  latter 
they  were  also  decorated.  Auditor's  priyate  oftice  has  been 
finished  in  oil. 

New  carpets  were  laid  in  the  following  offices :  Secretary 
of  state,  general  office;  Judge  Bissell,  chambers;  adjutant 
general,  fiye  office  rooms;  auditor,  priyate  office. 

Nearly  all  the  other  departments,  including  the  legisla- 
tiye,  \yill  require  new  carpets  within  the  next  biennial  term. 

For  use  of  the  grounds  thirty-six  additional  iron  settees 
were  ])urchased. 

During  the  past  year  no  hose  for  sprinkling  has  been 
bought,  but  for  the  next  season  2,400  feet  will  be  required. 

The  elm  trees  along  Colfax  ayenue  and  Fourteenth  aye- 
nue  are  all  in  a  thrifty  condition,  but  borers  ha^  e  made  their 
appearance  in  the  ash  trees  along  Grant  ayenue  and  Broad- 
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way.  The  board  has  taken  precautions  to  prevent  the  de- 
struction ol"  tlui  ash  trees,  but  would  not  be  surprised  if  all 
l)el()n<;inj>'  to  that  s])e('ie  would  decay,  in  which  event  some 
other  kind  of  shade  trees  should  be  planted. 

By  an  explosion  in  the  vault  of  the  horticultural  depart- 
ment, caused  by  i>as  not  being  turned  off,  a  number  of  large 
Avindows  and  door  lights  were  destroyed  and  the  woodwork 
damaged  to  the  extent  of  .f 137.67.  Since  this  occurrence  no 
gas  is  permitted  to  be  used  in  the  vaults  of  any  department. 

As  a  precaution  against  the  destruction  of  records,  etc., 
by  lire  in  vaults,  the  board  purchased  and  distributed  ten 
fire  extinguishers  in  different  offices. 

Under  the  act  which  requires  the  board  to  maintain  and 
support  the  buildings  and  grounds,  there  is  a  constant  de- 
maud  for  fixtures,  repairs  of  furniture,  machinery,  etc.,  that 
the  board  is  compelled  to  meet. 

Owing  to  the  growth  of  the  several  exhibits  there  is  an 
increased  demand  for  showcases  and  fixtures  each  year,  which 
should  be  considered  by  the  general  assembly.  With  the  lim- 
ited appropriation  the  board  has  not  been  able  to  grant  the 
furniture  requisitions  for  any  considerable  amount  during; 
the  last  two  years. 

MARBLE  WORK. 

In  previous  reports  the  board  was  compelled  to  call  your 
attention  to  the  unsatisfactory  progress  of  this  work,  com- 
menced in  1894,  but  is  now  able  to  state  that  all  contracts 
have  been  completed  and  accepted. 

The  original  contract  for  wainscoting  the  basement 
called  for  the  use  of  Beulah  marble.  For  this  was  substi- 
tuted Vermont,  for  dadoes,  with  Beulah  base  and  cap,  the 
height  reduced  from  five  to  four  feet,  and  |3,500  deducted 
from 'contract  price.  The  change  in  material  was  made  to 
produce  more  light,  Beulah  marble  being  considered  too  dark 
for  the  location. 

Work  in  niches  and  sills  was  also  simplified  and  |1,970 
deducted  therefor. 

The  entire  amount  expended  for  marble  work  is  as  fol~ 
low^s : 

The  Denver  Onyx  and  Marble  Mfg.  Co  $149,028.37 

Charles  McCabe  &  Co   550.00 

Frederick  P.  Bagley  &  Co   8,72.5.00 


Total 


.?;158,303.37 
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UNFINISHED  WORK^  ETC. 

Keft'i'i  iiij^'  to  tlie  uuMiiisIicHl  work  upon  the  building,  as 
set  forth  in  onr  last  biennial  report,  we  are  ])leased  to  state 
that,  with  the  exception  of  the  dome  statuary  and  metal  floor 
for  top  story  of  the  dome,  all  work  has  been  completed. 

The  placing  of  the  dome  statuary  has  not  been  under- 
taken for  the  reason  the  board  considered  the  completion  of 
tlie  other  parts  of  greater  importance.  The  ])ractical  was 
given  the  preference  ovei*  what  is  considered,  the  mere  final 
finishings. 

The  necessity  of  having  models  and  designs  for  the  stat- 
uary, harmonizing  in  appointment  and  artistic  finish,  is  a 
matter  of  such  importance  as  to  demand  due  care  and  con- 
sideration before  beginning  active  work,  as  required  by  the 
original  plans  and  specifications. 

The  floor  of  the  sub-basement,  witht  the  exception  of  that 
portion  assigned  for  the  use  of  the  State  Historical  and  Nat- 
ural History  Society  and  the  dynamo  room,  remains  in  an 
unfinished  condition.  This  part  slioiild  have  a  cemented  floor, 
to  be  utilized  for  exhibit  or  storage?  purposes  by  such  depart- 
ments that  may  require  more  space. 

The  interior  walls  of  halls,  corridors  and  dome  rotunda 
were  completed  about  six  years  ago  with  a  rough  sand  finish, 
as  required  by  the  original  specifications,  preliminary  to  re- 
ceiving a  fresco  finish. 

They  are  now  in  such  a  soiled  and  blackened  condition, 
and  it  being  impossible  to  clean  this  kind  of  surface,  they 
should  receive  a  smooth  fresco  finish.  The  plaster  A\ork  on 
pilasters,  by  reason  of  the  readjustment  of  same  to  conform 
to  the  marble  wainscoting,  has  become  stained  and  also  re- 
quires a  fresco  finish. 

The  interior  decorations  on  the  walls  have  been  com- 
pleted on  the  lower  floors  of  the  senate  and  house.  The  re- 
maining portions  of  the  walls  and  ceilings  above  the  gallery 
floors  should  be  likewise  ornamented.  With  the  exception  of 
the  governor's  business  office,  the  auditor's  private  office,  and 
the  ladies'  reception  room,  no  other  offices  have  received  any 
decorations. 

The  exterior  of  the  dome  from  roof  line  to  lantern  having 
become  blackened  by  smoke  and  the  action  of  the  elements, 
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should  be  repainted.  The  Wild  smokeless  furnaces  now  in 
place  will  prevent  any  discoloi-ation  by  smoke  in  tlie  future. 

The  granite  work  requires  cleaning;  and  a  caulking'  of  the 
joints  of  all  projecting  courses. 

The  cemented  floors  now  occupied  by  the  State  Historical 
and  Natural  History  Society  should  be  changed  to  a  vitreous 
tiling. 

Keferring  to  metallic  fixtures,  the  board  has  in  former 
reports  called  attention  to  the  importance  of  the  matter.  Al- 
though the  vaults,  as  well  as  the  entire  building,  are  fire])roof, 
3'et  it  is  dangerous  to  risk  the  storage  and  filing  of  valuable 
state  documents,  such  as  books,  records,  accounts,  plats, 
maps,  etc.,  in  wooden  shelvings,  with  which  all  vaults  are  now 
temporarilj'  provided.  Hence  the  board  again  considers  it  its 
duty  to  recommend  a  safer  system  for  the  preservation  of 
state  papers,  whose  destruction  Avould  cause  irretrievable 
loss.  At  the  present  time  almost  every  public  building,  be  it 
ever  so  unpretentious,  is  supplied  with  such  fixtures,  and  it 
appears  to  the  board  unwise  not  to  have  our  state  capitol  pro- 
vided with  like  safeguards. 

The  electric  lighting  plant  operated  since  June,  180G, 
consists  of  two  dynamos  of  50  kilowatts,  each  of  a  capacity  in 
lights  of  about  ^,000,  although  tliis  is  rarely  obtained  in 
actual  practice.  Now  there  are  about  3,000  lights  connected 
with  the  plant.  These  do  not  all  run  at  the  same  time,  but  at 
certain  periods,  as  during  a  legislative  session,  considerable 
of  an  overload  is  brought  on  the  dynamos.  Although  the 
machines  are  built  especially  strong,  it  is  not  advisable  to  put 
them  to  this  strain. 

The  board  therefore  recommends  that  another  unit  of 
100  kilowatts,  consisting  of  a  multi  polar  engine  type  gen- 
erator, speed  265  revolutions  per  minute,  125  volts  D.  C, 
direct  connected  to  a  16x14  Ball  engine,  and  one  switch 
board  with  generator  and  feeder  panel,  and  necessary  instru- 
ments, be  provided,  which  will  relieve  all  the  strain  and  give 
ample  capacity  as  long  as  needed.  Such  a  unit  would  have  a 
capacity  of  about  2,000  incandescent  lights. 

The  board  is  advised  that  such  a  unit  could  be  furnished 
complete,  set  on  foundations,  including  foundations,  ready 
to  connect,  for  about  |5,000. 

To  carry  out  the  work  as  enumerated,  namely,  cementing 
floor  of  sub-basement;  providing  a  vitreous  tile  floor  in  nat- 
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iiral  history  depavtinont ;  frescoing  walls  of  halls,  corridors 
and  doiiic  rotunda,  decorating  upper  walls  of  senate  chamber 
and  house  of  representatives;  painting  exterior  of  dome  from 
roof  line  to  lantern,  placing  of  a  dome  statuary;  laying  of  a 
metal  floor,  to])  story  of  dome;  cleaning  all  gTanite  work  and 
caulking  of  joints;  and  additional  unit  to  electric  plant, 
there  will  be  required,  according  to  the  architect's  estimate, 
148,000. 

FUNDING  OF  OUTSTANDING  WARRANTS. 

The  outstanding  warrants  at  the  close  of  the  fiscal  year 
1900,  according  to  the  secretary's  report,  amount  to  .|585,- 
740.07,  to  which  should  be  added  an  approximate  amount  of 
129,287.00  for  accumulated  interest  up  to  that  date,  making 
a  total  of  1015,027.07. 

As  is  known,  the  issuance  of  these  warrants  or  certifi- 
cates of  indebtedness  was  authorized  by  the  acts  of  1893, 
1895,  1897  and  1899,  in  order  to  provide  the  board,  when 
necessary,  Avith  means  to  complete  the  building,  and  furnish 
and  maintain  the  same,  when  there  were  no  funds  at  the  time 
of  the  issuance  thereof  to  meet  the  acconnts,  said  warrants 
or  certificates  to  be  payable  out  of  the  capitol  building  fund, 
and  to  bear  interest  at  the  rate  of  six  per  cent,  per  annum. 

The  board  now  respectfully  suggests  the  funding  of 
these  outstanding  warrants  or  certificates,  by  constitutional 
amendment,  for  the  following  reasons : 

1.  That  the  interest  so  far  expended  for  the  redemption 
of  warrants  or  certificates  and  the  semi-annual  interest  on 
maintenance  warrants  amounts  to  .f85,G89.08,  and  is  accum- 
ulating to  such  an  extent  that  the  final  payment  of  the  war- 
rants or  certificates  will  be  delayed  a  number  of  years. 

2.  That  in  addition  to  the  interest  on  warrants  or  cer- 
tificates, there  should  be  considered  the  interest  on  bonds, 
which  is  annually  |22,500. 

3.  That  since  1897  the  levy  for  interest  on  bonds  has 
l)een  discontinued,  and  since  that  time  the  levy  stands  one- 
half  mill  for  capitol  building  fund  and  interest  on  bonds. 

4.  That  a  large  amount  in  interest  on  warrants  or  cer- 
tificates would  be  annually  saved  in  the  difference  of  the 
present  rate  of  6  per  cent,  and  that  of  4  per  cent.,  at  which 
the  indebtedness  should  be  funded. 

5.  That  the  longer  the  outstanding  warrants  or  certifi- 
cates remain  nnpaid,  interest  will  more  rapidly  accumulate. 
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thereby  delaying  ultimate  payment  to  the  holders  of  the  same, 
as  the  interest  will  absorb  a  large  part  of  the  revenue  derived 
fi'om  the  one-half  mill  levy. 

6.  That  by  funding  the  indebtedness  at  3^  to  4  per  cent, 
the  state  Avould  be  enabled  to  pay  interest  on  bonds,  interest 
on  funded  indebtedness,  maintenance  and  support  of  build- 
ings and  grounds,  and  the  amount  that  may  be  required  for 
any  needed  im])rovements  from  the  revenues  of  the  one-half 
mill. 

7.  That  after  jjayiug  all  of  the  above,  a  reasonable 
amount  would  be  left  for  creating  an  annual  sinking  fund 
for  the  redemption  of  the  indebtedness. 

The  financial  transactions  of  the  board  are  shown  in  the 
following  report  of  the  secretary : 

SECKETARY'S  REPORT. 

To  the  Board  of  Capitol  Managers : 

Gentlemen — I  have  the  honor  to  present  herewith  a  re- 
port of  the  receipts  and  disbursements  on  account  of  the 
capitol  building  for  the  fiscal  years  1899  and  1900,  showing 
the  financial  transactions  from  December  1,  1898,  to  No- 
vember 30,  1900,  inclusive. 

All  accounts  were  allowed  by  the  board  and  certified  to 
the  auditor,  who  drew  his  warrants  on  the  state  treasurer 
for  the  amounts  stated  on  each  voucher,  and  in  favor  of  the 
owner  thereof. 

Respectfully, 

HERMAN  LUEDERS, 

Secretary. 

Denver,  Colorado,  December  1, 1900. 
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DISBURSEMENTS  AND  APrROPKIATIONS.  ' 


DISBURSEMENTS.  » 


Building 

Mainten- 
ance 

Oroutids 

Furnishing 

Marble 

Total 

1885-86 

$      47.193  10 
215,504  74 
553,184  83 
802,656  35 
525,821  37 
180,890  74 
90,082  93 
94  232  48 

$     47,193  10 
215,504  74 

5.55,932  83 
805.261  21 
534,475  72 
372,370  20 
193,456  90 
197.865  68 

1887-88 

1889  90 

$  2,748  00 
2,604  86 
4,355  55 
50,291  59 

1891-92  

1893-94  

$     4,298  SO 
88,349  09 
7,103  68 
1.872  98 

1895-96  

$    46.838  78 
71,729  74 
77.068  90 

1897-98* 

$  24,540  55 
24,691  32 

1899-1900.... 
Total 

1890t  

$  2,515,566  54 

$  195.637  42 

$60,000  00 

$  101,624  55 

$  49,2:jil  87 

$  2,922,060  38 

$        2,625  00 

$      2.625  00 
3,161  22 
270  26 
231  10 

25,952  04 

18961  

$     3,161  22 
270  26 
231  10 

18981  

19001  -- 

Balance  un- 
expended __ 

Total... 

22,576  59 

$     3,375  45 

$  2,540,768  13 

$  199,300  00 

$  60,000  00 

t  105.000  00 

$  49,231  87 

f  2,954,300  00 

*$1, 599.21  for  grounds  charged  to  building. 

t  VVarr  int  drawn  by  Auditor  Sch  wan  beck  for  interest  on  bonds.  No  voucher. 
^Balance  of  appropriation  not  available. 


APPROPRIATIONS. 


Years 

Building 

Mainten- 
ance 

Grounds 

Furnishing 

Marble 

Total 

1885  

$    ■  200.000  00 
200,010  00 
200.000  00 
200.000  00 
500,000  00 
400,000  CO 
550  000  00 
200.000  00 
50,500  00 
40  268  13 

$  200  000  CO 
2U0  000  00 
200.000  00 
203.000  00 
520,000  00 
400,000  00 
650,000  00 
290.000  00 
171,731  87 
122.568  13 

1886  

1887  .- 

1888  

1889  

$20,000  00 

1890  

1893-94 

$  100,000  00 

1895  96 

$    50,000  00 
72,000  00 
77,300  00 

40,000  00 

1897-98?  .... 
1899-1900.... 

Total... 

$49,231  87 

5,000  00 

$  2,540.768  13 

$  199,300  00 

$  60,000  00 

$  105,000  00 

$  49,231  87 

$  2,954,300  00 

§\Tarble  Appropriation  originally  $89,500,  of  which  $40,268  13  was  transferred  to  Building 
Appropriation.    (S.  L.  1899,  page  00.) 
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Appropriation  balances- 
General  building   

Marble    

Furnishing  

Building  appropriation— 

(Transferred  from  marble  appropriation)  

Furnishing  appropriation  

Maintenance  appropriation  

CONTRA. 

Vouchers  r)425-GSr)7,  inclusive   

Traiisferrefl  from  marble  to  building  appropria- 
tion  ...   _   

General  building  appropriation  balance.  

Furnishing  appropriation  balance    

Maintenance  appropriation  balance,  not  avail- 
able     


76,540  94 
64,959  45 
248  43 


I  40,268  13 
5.000  00 
77.300  00 


197,865  68 

40  268  13 
22  576  59 
3,375  45 

231  10 


264,316  95 


141,748  82 


122,568  13 


264.316  95 


ACCOUNT  WITH  STATE  TREASURER. 


Balance  _   

Unexpended  balance,  interest  on  capitol  build- 
ing bonds  fund.     

Taxes  collected  1899  and  1900  _  _  

Board  of  capitol  managers- 
Amount  received  from  sureties  of  John 
C.  Swan,  contractor  artesian  well  ...$323.90 

Sale  of  old  material    892.65 

CONTRA. 

Warrants  redeemed   __ 

Interest  paid  on  same  and  on  maintenance  war- 
rants  _    

Interest  paid  on  bonds  _,_   

Balance     


116,559  48 

37.733  00 
45.060  CO 
12  848  94 


212,201  42 


$        21,500  28 

705  07 
188,779  52 


1.216  55 


212.201  42 
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OUTSTANDING  WARRANTS. 


1898 
Nov.  30 

1901) 
Nov.  30 

1900 
Nov.  30 

Balance 

Vouchers  5425— GSST  inclusive   

COyTRA. 

Warrants  redeemed,  1899  and  1900  

Balance  

$       504,433  87 
197,865  68 

$        116,559  48 
585,710  07 

1        702,299  55 

$      702,299  55 
$      702.299  55 

BUILDING  APPROPRIATION. 

1898 
Nov.  30 

1899 
April  20 

1900 
Nov.  30 

Balance  _  

$         76,540  94 
40,268  13 

%         94  232  48 
22,576  59 

$      116,809  07 

Transfer  from  marble  appropriation   

CONTRA. 

Disbursements,  1899  and  1900   

Balance   ...  

$        116  809  07 

$      116,809  07 

MARBLE  APPROPRIATION. 


1898 

Nov.  30 

Balance  

$ 

64,959  45 

1899 

CONTRA. 

April  20 

Transfer  to  general  building  appropriation  

40,268  13 

1901) 

Nov.  30 

Disbursements,  j899  and  19C0   

24.691  32 

$ 

64,9.59  45 

$       64,959  45 

BOARD  OF  CAPITOL  MANAGERS,  COLORADO. 


F UR XI S H I NG  APPKOPR I ATION. 


It98 

Nov.  30 

Balance     

1 

248  43 

Appropriation     

5.000  00 

s 

5  248  43 

1900 

CONTRA. 

Nov.  cO 

Disbursements,  1899  and  190O  

$ 

1.872  98 

Balance     

3,375  45 

$ 

5,248  43 

$ 

5,248  43 

MAIXTEXAXCE  APPEOPEIATIOX. 


1S99 

Mar.  3 

Appropriation  _  

$ 

13,000  CO 

.\pril  20 

.Appropriation     

frt.SCO  00 

$ 

77..30O  00 

1900 

CONTRA. 

Nov.  SO 

Disbursements.  15^09  and  1900    

$ 

77,068  90 

Balance  not  available    

231  10 

$ 

77,310  CO 

$ 

77,300  00 

AMOUNTS  DUE  COXTRACTORS  OX  BUILDIXG. 


CONTR.\CTORS 

Retained 
Percent 
age 

Cont'-arts  Let. 

Work 
Not  Completed 

Total 

Patterson  &  Roney     

Copeland  Glass  Co  

$2,441  GO 

$      6.101  00 

1,6U0  CO 

$      8..542  60 
1,600  00 
244  90 
12  37 
3  2S6  50 

Symon  &  Walker     . 

244  90 
12  37 

M.J.Patterson   ._.  .   

F.  P.  Smith  Wire  and  Iron  Works  

3.286  fO 

$2,698  87 

t     10.987  50 

$     13,686  37 
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LIST  OP  VOUCHERS. 


Date 


To  Whom  Paid 


What  For 


189K 
Dec.  1 


Dec.  31 


1899 
Jan.  9 


5425 
5426 
5427 
5428 

5429 

5430 
5431 

5432 

5433 

5434 

5435 
543G 

5437 
5438 
5439 
5440 
5441 
5442 
5443 
5444 
5445 
5446 
5447 
5448 


Denver  Onyx  and  Marble 
Mfg.  Co  

Denver  Onyx  and  Marble 
Mfg.  Co  

Denver  Onyx  and  Marble 
Mfg.  Co  

Denver  Onyx  and  Marble 
Mfg.  Co  

L.  Schreiber  &  Sons  Co  

Schreiber  &  Sons  Co  

Denver  Terra  Cotta  Lumber 
Co   _.. 

Denver  Terra  Cotta  Lumber 

Co  

L.  Schreiber  &  Sons  Co  

Denver  Plumbing  andCl:an- 
delier  Co.._  

F.  E.Edbrooke  Architect  Co 

Denver  Onyx  and  Marble 
Mfg.  Co  

Casey  &  Hosey   

F.  E.  Edbrooke   

Frank  Brannan.  

Carl  Lueders  

Hugh  Hagin  

Herman  Lueders  

F.  A..  Taylor   

Geo.  T.  Kelly  

A.  S.  Allen...  

Jos.  Graham  

Fred  Barth  

Barnett  Neville   


Est.  7,  con.  5,  sec.  3,  marble 
tiling  second  floor  

Est.  6,  con,  5,  .«ec.  3,  marble 
tiling  second  floor  

Est.  5,  con.  5,  sec.  4,  marble 
tiling  third  floor  

Est.  12,  con.  3,  marble  tiling 
first  floor...   

Est.  1,  bronze  balustrades  for 
elliptic  openings  

Est.  2,   final,  bronze  balus- 
trades for  elliptic  openings 

Est.  1,  terra  cotta  fireproof 
arches  

Est.  2,  final, terra  cotta  fire- 
proof arches   

2  iron  curbings  for  setting 
balustrades   

1  clo.set  bowl,  1  wash  basin 
and  labor   

Plans  and  specifications  for 
alterations    

Est.  13.  con.  3,  marble  tiling 
first  floor    

Etched  glass  and  labor  

Superintendent  

Electrician   

Laborer    

Laborer   

Secretary   

Clerk   

Engineer  

Assistant  engineer   

Fireman  _.  

Fireman   

Watchman  


B 

2,000  00 

B 

16  25 

B 

75  00 

B 

85  GO 

B 

60  75 

B 

18  00 

M 

166  65 

M 

75  (lO 

M 

100  (10 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

150ARD  OF  CAPITOL  MANAGERS;,  COLORADO. 

LIST  OF  VOUCHERS— Continued. 


29 


To  Whom  Paid 


What  For 


5419 

■a:,o 

5451 
5452 
5453 
5454 
5455 
5456 
5457 
5458 
5459 
5460 
5461 
54G2 
5463 
5464 
5465 
5466 
5467 
5468 
5469 
5470 
5471 

5472 

5473 

5474 
5475 

5476 

5477 

5478 
5479 
5480 
5481 


Chas.  Smith  

Albert  Dyes  

M.  Wetzel  

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

R.  Brauford  

Robt.  Johnson   

J.  W.  Russell  _  

F.  S  Bruce  

K.  A.  Smith  

A.  W.  Robinson   

W.  A.  Williams   

Karl  K.  Leich   

Cecil  A.  Deane   

Henry  Wolff   

Chas.  Adams  

Fred  L.  Reed    

Denver  Union  Water  Co.  ... 

Denver  Consolidated  Gas  Co. 

Silver  State  Towel  Sup.  Co. 

Colo.  Ice  and  Storage  Co  

Denver  Engineer  Sup.  Co... 

Geo.  Mayer  Hardware  Co... 

The  Diamond  Incandescent 
Lamp  Co.  

Maul    Steam    Carpet  and 
Cleaning  Co..   

Mountain  Electric  Co  

The  Fair    

Denver  Plumbing  and  Chan- 
delier Co   

Daniels  &  Fisher   .  

Nock  &  Garside  

C.  J.  ReiUy  

H.  F.  McCrea  

The    Jas     G.  Kilpatrick 
Furniture  Co  


Watchman  

Watchman  

Guide  

Elevator  pilot  

Head  janitor  

Janitor  

Janitor   

Janitor  

Janitor  _.  

Janitor  

Janitor    

Janitor   

Cabinet  maker  

Custodian  war  relics  

Removing  ashes  

Foreman  grounds    

Laborer  grounds.  

Water,  December   

Gas,  December   

Towel  service,  December  

Ice,  December  ...  , .   

Engineer's  supplies   

Legislative  and  other  supplies 

Incandescent  lamps  

Cleaning  and  laying  carpets, 
house  and  senate   

Electric  supplies  

Chair  seats,  etc  

Repairs     

Sundries  for  repairing  furni- 
ture  

Repairs,  pump,  ttc  

Repairs,  steam  coil  in  house 

Polish  

One    oak    table,  executive 
ofiSce   


M 

$        75  00 

M 

75  00 

M 

60  75 

M 

no  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

70  20 

M 

45  00 

M 

20  00 

M 

100  (JO 

M 

60  00 

M 

76  10 

M 

38  50 

M 

16  40 

M 

12  (10 

M 

45  20 

M 

29  32 

M 

33  00 

30 
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To  Whom  Paid 


What  For 


5482 
r)483 
5484 
5485 
5486 
5J87 
5488 
5489 
5490 
5491 
5492 
5493 
5494 
5495 
54^6 
5497 
5498 
5499 
5500 
5501 
5502 
5503 
5504 
5505 
5506 
5507 
5508 
5509 
5510 
5511 
5512 
5513 
5514 
5515 
5516 
5517 


Herman  I,ueders . 

F.  A.  Taylor  

Geo.  P.  Kelly  

A.  D.  Allen  

Chas.  H.  McGuire 

Jos.  Graham  

Fred  Barth  

Barnett  Neville 

Chas.  Smith  

Albert  Dyes  

M.  Wetzel  

Jas.  F.  C.  Boyd... 

Geo.  Dunning  

W.  S.  Clarke  

J.  W.  Jackson  ... 

R.  Branford  

Robt.  Johnson  ... 

J.  W.  Russell  

F.  T.  Bruce  

F.  A.  Smith  

A,  W.  Robinson., 
W.  A.  Williams 

Karl  K.  Leich  

S  H.  Tarbet  

Cecil  A.  Deane .__ 

Henry  Wolff  

Chis.  Adams  

Fred.  L.  Reed  

Anton  E'zi  

F.  E.  Edbrooke.. 
Frank  Brannan. . 

Hugh  Hagin  

Patrick  Boyle  

Carl  Lueders  

John  Cooke  

John  Cooke  


Secretary   

Clerk    

Engineer   

Assistant  engineer  

Assistant  engineer  

Fireman  ___   

Fireman  

Watchman   

Watchman  

Watchman   

Guide  _  

Elevator  pilot   

Elevator  pilot...  

Elevator  pilot   

Head  janitor   

Janitor   

Janitor   

Janitor    

Janitor    

Janitor   _  _.. 

Janitor  _  

Janitor  _  

Cabinetmaker   

Janitor  _  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Superintendent  

Electrician   

Laborer   _. 

Laborer      

Laborer..  ._.  

Est.  1.  smoke  stack  ext .  

Est  2,  final  smoke  stack  ext. 


M 

$       166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

79  33 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

58  50 

M 

50  00 

M 

46  67 

M 

46  67 

M 

70  00 

M 

60  CO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  CO 

M 

60  00 

M 

60  00 

M 

85  80 

M 

18  00 

M 

45  CO 

M 

20  00 

M 

100  00 

M 

60  00 

M 

4  CO 

B 

150  00 

B 

85  00 

B 

61  88 

B 

58  50 

B 

58  50 

B 

486  00 

B 

54  CO 
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To  Whom  Paid 


What  For 


rir)i9 

5520 
5521 
5522 
5523 
5524 
5525 
5526 
5527 
5528 
5529 
5530 
5531 
■,532 

5533 

5534 
5535 
5536 
5537 
5538 

5539 

5540 
5541 
5542 
5543 
5544 
5545 
5546 
5547 
5548 
5549 
5550 
5551 


Chicago  Lumber  Co  

C.  J.  Reilly  

Nielsen  Wall  Paper  Co  

M.  J.  Patterson  

Denver  Plumbing  &  C.  Co. . 

Fred  Stapp..  _   

Colorado  Telephone  Co  

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Consolidated  Gas  Co. 
Silver  State  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

George  Mayer  Hardware  Co 
Cordes-FeldhauserCarp.  Co. 
Continental  Oil  Co  

Colfax  Avenue  Floral  Co... 

A.  Giesecke   

Knowles  Paper  Co...  

Daniels  &  Fisher  

Denver  Engineer  Sup.  Co.. 
Herman  Lueders  __  

George  J.  Charpiot   

The  Fair   

A.  J.  Stark  &  Co  

R.  McKinley...   

Hallack  Paint  O.  and  G.  Co. 

J.  H.  Tuttle.  

Thompson  Van  and  S.  Co... 

Mountain  Electric  Co..   

Mary  W.  Calvert..  

Fred  Schutzbach..  

Jacob  Keiser   

Doss  Bros  -   

Lawrence  Book  and  Sta.  Co. 


Doors  and  labor,  court  of 
appeals  

Cleaning  exhaust  pipe  and 
smoke  stack...  

Work  in  house  

Repairing  elevators  

Closet  and  wash  bowls  

Work  on  skylight —  senate. . 

Rentals,  fir.st  quarter,  1899 

Est.  3,  coal,  Dec.  and  Jan  ... 

Water,  January  

Gas.  January   

Towel  service,  January  

Ice,  January  

Janitor  supplies  

Duck,  rubber,  sweepers,  etc. 

Engineoil   

Decorating  executive  room, 
funeral  Ex-Gov.  Cooper  .. 

Rent  of  chairs, Bryan  recep'n 

Toilet  paper   

Soap,  brushes,  etc  

Steam  gauge   

Cash  advanced,  office  exp.. 

Changing  combinations  of 
vaults   

Legislative  supplies  

Repairing  clock  

Decorating  house  and  senate 

Stain,  oil,  etc  _. 

Mop  sticks   _. 

Drayage   

Dry  batteries  _  

Typewritii'g  _.  _ 

Manure  and  removing  snow 

Gravel    

Electricstand  lamps,  shades 

Gavels  and  ink  stands  


B 

140  00 

B 

03  50 

B 

79  47 

B 

34  35 

B 

4  50 

M 

420  00 

M 

1,005  52 

M 

86  60 

M 

69  50 

M 

33  05 

M 

18  00 

M 

86  70 

M 

64  95 

M 

35  35 

M 

20  00 

M 

19  50 

M 

17  50 

M 

13  96 

M 

12  25 

M 

12  05 

M 

12  00 

M 

15  32 

M 

4  50 

M 

3  00 

M 

2  75 

M 

2  75 

M 

2  50 

M 

2  00 

M 

2  (10 

M 

99  3S 

M 

13  00 

F 

20  00 

F 

17  85 

0 
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To  Whom  Paid 


What  For 


P. 

< 


5552 
5553 
5554 
5555 
5556 
5557 
5558 
5559 
5360 
5561 
5502 
5563 
5564 
5565 
5566 
5567 
5568 
5569 
5570 
5571 
5572 
5573 
5574 
5575 
5576 
5577 
5578 
5579 
5580 
5581 
5f,82 
5583 
5584 
5585 
5586 
5587 


Jas.  G.  Kilpatrick  Furn.  Co. 

Herman  Lenders  _. 

F.  A.  Taylor   

George  P.  Kelly  

A.  D.  Allen  

Charles  H  McGuire   

Joseph  Graham   

Fred  Barth  

Barnett  Neville   

Charles  Smith   

Albert  Dyes    

M.  Wetzel    

James  F.  C.  Boyd  

George  Dunning   

W.  S.  Clark  __. 

J.W.Jackson..  .._  

R.  Branford   

Robert  Johnson   

J.  W.  Russell   

F.  T.  Bruce   

F.  A.  Smith   

A.  W.  Robinson   

W.  A.  Williams   

S.  H.  Tarbet   

Karl  K.  Leich...  _. 

Cecil  A.  Deane  

Henry  Wolff   

Charles  Adams    

Fred  L.  Reed  

Carl  Lneders    

F.  E.  Edbrooke...  

Frank  Brannan   

Hugh  Hafjin  

Patrick  Boyle  

M.  J.  Langley   

Smith-Brooks  Printing  Co.. 


Four  stools,  senate  pages 

Secretary   

Clerk  

Engineer  _. . 

Assistant  engineer   

Assistant  engineer   

Fireman   

Fireman  

Watchman   

Watchman   

Watchman    

Guide     

Elevator  pilot  

Elevator  pilot  

Elevator  pilot  

Head  janitor   

Janitor    

Janitor     

Janitor   

Janitor    

Janitor    

Janitor    

Janitor    

Janitor   ___ 

Cabinetmaker   

Custodian  war  relics   

Removing  ashes  

Foreman,  grounds   

Laborer,  grounds  

Laborer,  building.  

Superintendent  

Electrician    

Laborer,  building  

Laborer,  building  _ 

Carpenter    

Printing  reports  


F 

$         4  00 

M 

166  70 

M 

75  00 

M 

100  GO 

M 

85  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  CO 

M 

54  00 

M 

50  00 

M 

50  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  CO 

M 

60  CO 

M 

60  00 

M 

60  00 

M 

62  00 

M 

60  00. 

M 

60  00 

M 

64  55 

M 

45  00 

M 

20  00 

M 

100  CO 

M 

60  00 

M 

54  00 

B 

150  00 

B 

85  00 

B 

54  00 

F 

54  00 

F 

16  80 

B 

169  00 
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No. 


To  Whom  Paid 


What  For 


5588  Hallack  &  Howard  Lumber 

Co   

55X9  Chicago  Lumber  &  Mfg.  Co. 

5590  C.  J.  Reilly  

5591  Fred  Wilde...  

5592  Denver  Plumbing  and  C.  Co. 

5593  Midland  Foundry  &  Ma- 

chine Works  

5594  J.  J.  Thomas  Coal  Co  

5595  Denver  Union  Water  Co  

5596  Denver  Con.  Gas  Co  

5597  Silver  State  Tow'l  Supply  Co. 

5598  Colo.  Ice  and  Storage  Co  

5599  Mountain  E'ectric  Co  

5600  Diamond  Incand.  Lamp  Co. 
.5601  Denver  Engineer  Supply  Co. 

5602  Denver  Crockery  andHouse- 

Furni.shing  Co  

5603  Daniel.s  &  Fisher  

.'604  W.  H.  Sims  

5605  Geo  Mayer  Hardware  Co... 

.',6l.'6  T.  J.  Morrison   

5607  Jas.  G.  Kilpatrick  Furn.  Co. 

5608  Cordes-Fildhauser  Carpet  Co. 

5609  H.  T.  Nagel   

5610  Herman  I.ueders  

5611  F.A.Taylor   

5612  Geo  T.  Kelly  

5613  A.  D  Allen    

5614  Chas.  H.  McGuire   

5615  Jas.  Graham    

5616  Fred  Barth  

5617  Barnett  Neville  

5618  Chas.  Smith..  

5619  Albert  Dyes   

5620  Geo.  Leon  hardy  

5621  James  Brophy  


Replacing  glass,  horticultur- 
al depantnent  

Partition,  att'y  gen.'s  ofEce.. 

Boiler  supplies  and  repairs.. 

Labor,  etc  

Closet  bowls,  etc  

Iron  plates  

Est.  4,  coal,  February  

Water,  February..  

Gas,  February..  

Towel  service,  February  

Ice,  February  

Electric  supplies  

Incandescent  lamps  

Engineer  supplies...  

Pitchers,  trays  and  tumblers 

Ducking   

Soap  for  bronze  work,.  

Sundries,  repairing  furniture 

Repairing  flags  

Repairing  furniture  

Shades,  etc.,  executive  ofiSce 

Clock,  supt.  public  instruc- 
tion   

Secretary   

Clerk    

Engineer..  

Assistant  engineer   .. 

Assistant  engineer   

Fireman   

Fireman   

Watchman   _  

Watchman    

Watchman   

Watchman  

Watchman   


B 

$      137  67 

B 

105  00 

B 

67  70 

B 

29  20 

B 

;i3  10 

B 

31  65 

M 

r;88  38 

M 

108  30 

M 

83  75 

M 

36  40 

M 

10  20 

M 

36  09 

M 

8  00 

M 

7  00 

M 

5  60 

M 

5  36 

M 

5  25 

M 

3  25 

M 

1  50 

F 

15  00 

F 

12  85 

F 

8  CO 

M 

166  65 

M 

M 

ICO  00 

M 

90  66 

M 

79  34 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

37  50 

M 

35  00 

34 
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To  Wliora  Paid 


What  For 


5622 
5623 
5624 
5625 
5626 
5627 
5628 
5629 
5630 
5631 
5632 
5633 
5634 
5635 
5636 
5637 
5638 
5639 
5640 
5641 
5642 
5643 
5644 
5645 
5646 
5647 
5648 
5649 
5650 
5651 
5652 
5653 
5654 
5655 
5656 
5657 


J.  N.  Hatfield   

W.  H.  Gillespie  

M.  Wetzel  

Jas.  F.  C.  Boyd  

Geo.  Dunning   

W.  S.  Clark   

J.  W.  Jackson  

R.  Branford   

Robt.  Johnson   ..... 

J.  W.  Russell   

F.  T.  Bruce...   

F.  A.  Smith   

A.  W.  Robinson   

W.  A.  Williams   

S.  H.  Tarbet   

Karl  K.  Leich  

Cecil  A.  Deane   

Henry  Wolff   

Chas.  Adams...  

Fred  L.  Reed..  

Carl  Lueders  

F.  E  Edbrooke   

Frank  Brannan  _  

Hugh  Hagin   

Patrick  Boyle  

Colorado  Telephone  Co  

J.  J  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Cons.  Gas  Co  

Silver  State  Towel  Sup.  Co. . 
Colorado  Ice  and  Storage  Co. 
Geo.  Mayer  Hardware  Co.. 

Knowles  Paper  Co  

The  Fair     

Hallack  Paint,  O.  and  G.  Co. 
Denver  Engineer  Supply  Co. 


Watchman  

Watchman   

Guide   

Elevator  pilot  

Elevator  pilot...   

Elevator  pilot  

Head  janitor  

Janitor   

Janitor   

Janitor   

Janitor  

Janitor.  

Janitor  

Janitor   _  

Janitor  

Cabinetmaker  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds  _ 

Laborer,  grounds...  

Laborer,  building  

Superintendent  

Electrician   

Laborer,  building  

Laborer,  building  

Rentals,  2nd  quarter  1899. 

Est.  5,  coal,  March  

Water,  March   

Gas,  March   

Towel  service,  March  

Ice,  March   

Sundries  

Toilet  paper  

Dusters,  gold  dust,  soap.. 

Light,  basement  

Engineer  supplies  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
B 
B 
B 
B 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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To  Whom  Paid 


What  For 


Amount 


56:18 
r)059 
S660 

5661 

5662 

5663 

5664 

5665 
5666 
5667 
5668 
5669 
5670 
5671 
5672 
5673 
5674 
5675 
5676 
5677 
5678 
5679 
56S0 
5681 
5682 
5683 
5684 
5685 
5686 
5687 
568X 
2689 
5690 


Daiiiels&  Fisher...  

Fred  Schutzbach  

Denver  Onyx  and  Marble 
Maiiuf.icturing  Co.   

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
MauufMCturing  Co   

Denver  Onyx  and  Matble 
Manufacturing  Co   

Herman  Lueders  _  

F.  A.  Taylor  

Geo.  P.  Kelley  

A.  D.  Allen  

Chas.  H  McGuire   

Jos.  Graham  

Fred  Barth   _. 

E  J.  Stanley  

Barnett  Neville  

Cbas.  Smith  _  

Albert  Dyes   

Geo.  Leonhardy  

Ja«.  Brophy  

J.  T.  Hatfield  

W.  H.  Gillespie  

M.  Wetzel   

Jas.  F  C.  Boyd.  

Geo.  Dunning  

W.  S.  Clark  _. 

Jos.  Boyd   

J.  W.  Jackson  .._  __  

R.  Branford  ._  

Robt.  Johnson   

J.  W.  Russell   

F.  T.  Bruce...   

F.  A.  Smith  


Felt  

Manure   

E-t.  14,  con.  3,  marble  tiling, 
first  floor  

Est  8,  con.  5,  sec.  3,  marble 
tiling,  secoud  floor  

Est.  9    final,  con.  5,  sec  3. 
marble  tiling,  second  floor 

Est.  6.  con.  5.  sec.  4,  marble 
tiling,  third  floor   

Est.  7.  final,  con.  5,  J^ec.  4. 
marble  tiling,  third  floor.. 

Secretary    

Clerk   

Engineer   

Assistant  engineer  

Assi-tant  engineer   

Fireman   

Fireman    

Special  fireman   

Watchman   

Watchman    

Watchman   

Watchman   

Watchman   

Watchman  

Watchman   

Guide  __  

Elevator  pilot  _   

Elevator  pilot     

Elevator  pilot   

Elevator  pilot   

Head  janitor...  

Janitor.   

Janitor   

Janitor    

Janitor    

Janitor..  _  


M 

M 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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No. 


To  Whom  Paid 


What  For 


1899 
Apr.  1 


5691 
5692 
5693 
5694 
5695 
5696 
5697 
5698 
5699 
5700 
5701 
5702 
5703 
5704 
5705 
5706 
5707 
5708 
5709 
5710 
5711 
5712 
5713 
5714 
5715 
5716 
5717 
5718 
5719 
5720 
5721 
5722 
5723 
5724 
5725 
5726 


A.  W.  Robinson  _  

W.  A  Williams  

S.  H.Tarbet  

Pat  Boyle  

Karl  K.  Leich  

Carl  I.ueders  

Cecil  A.  Deane  

Henry  Wolff    

Chas.  Adams   

Fred  L.  Reed  

Anton  Elzi    

C.  W.  Butler  

Hugh  Hagin  

John  Bergstrom   

Harry  W.  Grubb  

Pat  Boyle  

Hugh  Hagin   

Frank  Brannan   

F.  E.  Edbrooke  

J.  J.  Thomas  Coal  Co  

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  ... 

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co. 
Colo.  Ice  and  Storage  Co  . . . 

E.  F.  Stanley  

Mountain  Electric  Co  

H.  E.  Horan  

M.  Caffrey   

W.  H.  Salisbury  &  Co  

Geo.  Mayer  Hardware  Co  .. 

Herman  Lueders  

C.  J.  Reilly  

H.  P.  Hicks   

Etta  E.  Berg  

Daniels  &  Fisher  


Janitor   

Janitor  

Janitor  

Janitor  

Cabinetmaker   ... 

Laborer,  building  

Custodian  war  relics  

Removing  ashes   .. 

Foreman,  grounds  

Laborer,  grounds   

Laborer, grounds   

Laborer,  grounds   

Laborer,  grounds   

Laborer,  grounds  _ 

Watchman,  grounds  

Laborer,  building   

Ivaborer,  building  

Electrician    

Superintendent  

Est.  6,  coal,  April  

Est.  7,  retained  percentage 

Water,  April  

Gas,  April   

Towel  service,  April  

Ice,  April  

Extra  fireman  

Electric  supplies   

Carpet  and  tile  brushes  

Brooms   

Elevator  hose   

Sundries,  hardware...  

Cash  advanced  office  exp  . . 

Repairs  on  boiler.  

Window  brushes.  

Typewriting    

Desk  covering  _ 


M 

$       62  00 

M 

60  00 

M 

62  00 

M 

52  00 

M 

65  00 

M 

9  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

.32  00 

M 

28  00 

M 

28  00 

M 

24  00 

M 

•10  00 

B 

11  25 

B 

15  75 

B 

85  00 

B 

150  00 

M 

257  56 

M 

260  93 

M 

US  oo 

M 

50  00 

M 

19  60 

M 

16  63 

M 

9  60 

M 

9  94 

M 

9  00 

M 

7  50 

M 

7  50 

M 

7  35 

M 

7  05 

M 

5  10 

M 

5  00 

M 

2  50 

M 

1  67 
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No. 


To  Whom  Paid 


What  For 


Amount 


5728 

5729 

5730 

5731 

5732 

5733 

5734 

5735 

5736 

5737 

5738 

5739 

5740 

5741 

5742 

5743 

5744 

5745 

5746 

5747 

5748 

5749 

5750 

5751 

5752 

5753 

5754 

5755 

5756 

5757 

5;58 

5759 

5760 

5761 

5762 


Denver  Plumbingand  Chau 
delier  Co  

Herman  I.ueders  

F.  A.  Taylor   

A.  D.  Allen  

Chas.  H.  Maguire  

Fred  Barth   

Patrick  Harrington  

Barnett  Neville   

Charles  Smith   

Albert  Dyes  _ 

George  Leouhardy  

Fred  .'V.  Palmer..  

Geo.  W.  Ralph   

Jas.  F.  C.  Boyd   

J.  W.  Jackson  

R.  Branford    

Robert  Johnson  

J.  W.  Russell...   

F.  T.  Bruce.  

A.  W.  Robinson  

W.  A.  Williams   

S.  H.  Tarbet   

Edward  Banks...  

Patrick  Boyle.  

Karl  K.  Leich   

Cecil  A.  Deane   

Henry  Wolff  

Charles  Adams  

Fred  L.  Reed   

Anton  Elzi  

Hugh  Hagin   

W.  N.  Gillespie   

A.  L.  Savage   

John  Bergstrora  

Harry  W.  Grubb  

Fred  Schutzbach   


Catch  basin,  grounds,  and 
clearing  pipe   

Secretary   

Clerk  

Engineer  

Engineer   

Fireman  . .    . . 

Fireman  

Watchman   

Watchman   . 

Watchman  

Watchman  .' 

Watchman  

Watchman  

Elevator  Pilot   

Head  janitor  

Janitor  

Janitor   

Janitor  

Janitor    

Janitor  

Janitor   

Janitor...  

Janitor    

Janitor   

Cabinetmaker  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds..  

Laborer,  grounds  

Laborer,  grounds...   

Laborer,  grounds..  

Laborer,  grounds...  

Laborer,  grounds   

Laborer,  grounds   

Watchman,  grounds..  

Team  and  driver   


B 

52  15 

.M 

ItiG  70 

M 

75  00 

M 

85  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

50  00 

M 

70  00 

M 

60  00 

60  00 

M 

60  00 

M 

60  CO 

M 

60  00 

M 

6C  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

70  20 

M 

45  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

66  00 

M 

60  00 

M 

60  00 

M 

52  00 

M 

8  00 

M 

75  00 

M 

3  00 

38 
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No. 


To  Whom  Paid 


What  For 


5763 
57t>4 
5765 
5766 
5767 
5768 
5769 
5770 
5771 
5772 
5773 
57:4 

5775 

5776 
5777 
5778 
5779 
57F0 
5781 
5782 
5783 
5784 
5785 

5786 

5787 
5788 
5789 
5790 
5791 
5792 
5793 
5794 
5795 
5796 
5797 


F.  E.  Edbrooke  

Prank  Bratinan  .  

Henry  Slender..   

M.  Wetzel    

C.  W.  Butler  

J.  J.  Thomas  Coal  Co  

J.  J.  Thomas  Coal  Co._  

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Denver  Consolidated  Gas  Co 
Colorado  Ice  and  Storage  Co. 
Silver  State  Towel  Supply  Co. 

Kuhn  Bros    

Mountain  Electric  Co  

C  W  Fair  _._  

George  Mayer  Hardware  Co 
Den.  Engineer  Supply  Co. 

George  C.  Charpiot  .  __  

C.  F.  Hoeckel  

Hallack  Paint,  O.  and  G.  Co. 

George  J  Kindel   

J  H  Tuttle  

Daniels  &  Fisher  

Den.  Terra  Cutta  LuraberCo 

Chicago  Lumberand  Mfg. Co. 
Say  re- Newton  Lumber  Co.. 

Herman  Lueders  

F.  A.  Taylor    

A.  D.  Allen   

Charles  H  McGuire  

Fred  Barth   

Patrick  Harrington  

Barnett  Neville   

Charles  Smith  

Albert  Dyes    .* 


Superintendent    

Electrician    

Assistant  to  electrician  ...... 

Guide    

Laborer,  grounds  

Est.  No  8,  retained  per  cent. 

Est.  No.  9,  coal,  May   _. 

Water,  May   

Water.grounds. Apr.and  May 

Gas,  May   ,   

Ice,  May  

Towel  service  

Painting  of  lamp  posts  on 
grounds,  etc  

Electric  supplies...   

Wire  ladder  for  dome,  etc  

Sundry  supplies  

Boiler  supplies  

Repairs  on  safe   

Display  cards   

Paint,  oil,  etc  

Cleaning  carpet  

Mops   

Decorations,Schley  reception 

Remov  ng  floor  lights  and 
laying  arches, 1st  floor, dome 

Counter,  state  land  board  

Lumber  

Secretary   

Clerk   

Engineer   

Engineer  

Fireman   _  

Fireman  

Watchman    

Watchman   

Watchman   


B 

$       150  00 

B 

85  01) 

B 

22  .^)0 

M 

60  75 

M 

60  00 

M 

55  09 

M 

229  18 

M 

84  65 

M 

252  25 

M 

38  25 

M 

17  50 

M 

18  00 

M 

86  50 

M 

54  95 

M 

22  10 

M 

17  70 

M 

1  31 

M 

3  (10 

M 

3  00 

M 

3  52 

M 

5  25 

M 

9  00 

M 

15  00 

B 

265  00 

B 

82  00 

B 

62  30 

M 

166  65 

M 

75  00 

M 

85  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 
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To  Whom  Paid 


What  For 


5798 

5799 

5800 

5801 

5802 

5803 

5804 

5805 

5S06 

5807 

5808 

5809 

5810 

5811 

5812 

5813 

5814 

5815 

5816 

5817 

5818 

5819 

5820 

5821 

5822 

5823 

5824 

5825 

5826 

5827 

5828 

5829 

5830 

5831 

5832 

5833 


Geo.  Leonhardy  

Fred.  A.  Palmer   

Geo.  W.  Ralph   

Harry  W.  Grubb   

M.  Wet2el    

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

R.  Branfurd...   

Robt.  Johnson   

F,  T.  Bruce  

W.  A.  Williams.  

F.  A.  Smith   

S.  H.  Tarbet   

Edward  Banks   

W.  J.  Baker   

Patrick  Boyle...   

Karl  K.  Leich   

Cecil  A.  Deane  

Henry  Wolfif   

Chas.  Adams   

Fred  L.  Reed  

Anton  Elzi   .. 

Hugh  Hagin  

C.  W.  Butler   

W.  H.  Gillespie  

A.  L.  Savage..   

F.  E.  Edbrooke  

Frank  Brannan   

Henry  Stender  

Smith  &  McCallin..  

Carl  Lueders   

Fred.  Schutzbach  

J  J.  Thomas  Coal  Co  

Colorado  Telephone  Co... 
Denver  Union  Water  Co.. 
Denver  Union  Water  Co.. 


Watchman   

Watchman  

Watchman    

Watchman,  grounds  

Guide   

Elevator  pilot   

Head  janitor   

Janitor     

Janitor   

Janitor  

Janitor..  

Janitor   

Janitor  

Janitor  

Janitor  

Janitor.  

Cabinetmaker  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds   

Superintendent   

Electrician    

Assistant  to  electrician  

Cutting  pilasters  for  marble 
wainscoting,  1st  floor  

Assistant  to  electrician  

Removing  old  plaster  work 

Est.  10,  coal,  June   

Rentals,  3d  quarter,  1899  

Water,  June,  1899  

Water,  grounds,  June,  1899.. 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
B 
B 
B 
B 
B 

n 

M 
M 
M 
M 
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To  Whom  Paid 


What  For 


5S34  Denver  Gas  and  Electric  Co. 

5835  Capital  Electric  Co   

5836  Inter-State  Oil  Co  

5837  Continental  Oil  Co  

5838  Silver  State  Towel  Sup.  Co. 

5839  Colo.  Ice  and  Storage  Co  

TitiO  Mountain  Electric  Co  

5841  Denver  Engineer  Supply  Co. 

5842  George  Mayer  Hardware  Co. 

5843  George  Tritch  Hardware  Co. 

5844  George  J.  Kindel  

5845  D.  S.  Webster   

5846  E.  A.  Peters  &  Co   

5847  C.  P.  Hoeckel  _  

5848  Mine  Smelting  Co   _. 

58l9  Chicago  Lumber  Co  

5850  Daniels  &  Fi>her  

5851  Bowers  Rubber  Co   

5852  Denver  Wire  and  I  Wks.  Co. 

5853  McPhee  &  McGinnity  

5854  Denver  Wire  and  I.  Wks.  Co. 

5855  C.  W.  Fair    

5856  Republican  Publishing  Co.. 
58.17  Rocky  M't'n.  News  Pub.  Co. 
5858  Post  Printing  and  Pub.  Co.. 
5839  Times-Sun  Publishing  Co... 
5860  Engineering  News  Pub.  Co. 
5561  Engineering  Record  Pub.Co. 

5862  Herman  Lueders  

5863  F.  A.  Taylor   

5864  C.  H.  McGuire  

5865  Geoige  L.  Rork  

5866  Fred  Barth   

5867  Patrick  Harrigan  

5868  Barnett  Neville  


Gas,  June,  1899..  

Incandescent  lamps  

Engineoil..  

Engine  oil   

Towel  service,  June  

Ice,  June  

Electric  supplies  

Engineer  supplies  

Hardware  supplies  

Hardware,  grounds  

Cleaning   carpet,  executive 
dep^irimeiit  .    

Scrubbing  carpet,  executive 
deparlnient  .   

Toilet  paper  

Printing     blank     list  of 
vouchers  . 

Cotton  waste,  engine  room.. 

Stars  for  decorating  

Flags   

Hose  for  grounds   

Repairing  elevator  doors  

500  feet  metal  sash  tape  

Tree  boxes  

Canopy  in  dome  

Advertising  for  proposals  

Advertising  for  proposals  

Advertising  for  proposals  

Advertising  for  proposals  

Advertising  for  proposals  

Advertising  for  proposals  

Secretary    

Clerk   

Engineer   

Engineer     

Fireman   

Fireman    

Watchman    


M 

$       39  25 

M 

51  00 

M 

32  83 

M 

23  41 

M 

18  00 

M 

17  50 

M 

13  20 

M 

9  35 

M 

10  35 

M 

7  29 

M 

6  40 

M 

10  00 

M 

7  50 

M 

A  r  n 

D  LU 

M 

10  08 

M 

21  60 

M 

12  60 

M 

180  00 

M 

54  00 

M 

52  00 

M 

18  00 

B 

308  00 

B 

13  Oa 

B 

13  05 

B 

13  05 

13  05 

B 

21  60 

B 

10  60 

M 

166  65 

M 

75  00 

M 

85  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

I'.OAUI)  OF  CAPITOr.  MANAGERS.  COLORADO. 
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To  Whom  Paid 


What  For 


58t)9 
r)870 
5871 
5872 
5873 
5s74 
5875 
5S7t; 
5877 
5878 
5879 
58S0 
5881 
5882 
5883 
58S4 
5885 
5881) 
5887 
5888 
5889 
5890 
5891 
5892 
5893 
5894 
5895 
5896 
5897 
5898 

5899 

5900 
5901 
5902 
5903 


Charles  Smith  __. 

Albert  Dyes  

George  Leonhardy  _., 

Fred  A.  Palmer  

Geo.  W.  Ralph  

Harry  W.  Grubb   

M.  Wetzel .._  

Jas.  F.  C.  Boyd  

J.  W.  Jackson..  __. 

R.  Braiiford   _. 

F.  T.  Bruce  •  

W.  A.  Williams  

F.  A  Smith    

S.  H.  Tarbet   

Edward  Banks.  

W.  J.  Baker   

Patrick  Boyle   

Karl  K.  Leich  

Cecil  A.  Deane..  _.. 

Henry  Wolff   

Charles  Adams   

Fred  I,.  Reed  

Anton  Elzi . .   

Hugh  Hagin   

C.  W.  Butler   

W.  H.  Gillespie  

A.  L.  Savage   

F.  E.  Rdbrooke  

Frank  Brannan ..  __  

Carl  Lueders   

Denver  Onyx  and  Marble 
Mfg.  Co  

Denver  Onyx  and  Marble 
Mfg.  Co   

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Union  Water  Co  


Watchman  

Watchman  

Watchman   

Watchman  

Watchman    

Watchman    

Guide  

Elevator  pilot   

Head  janitor  

Janitor  _. 

Janitor...    

Janitor  

Janitor   

Janitor.    

Janitor    

Janitor   

Janitor..     

Cabinetmaker  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds  

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds  _  

Laborer,  grounds  

Laborer,  grounds  

Superintendent..  

Electrician  

Assistant  to  electrician  

Est.  11,  con.  5,  sec.  6.  marble 
wainscoting,  first  floor  

Est.  5,  con  7,  sec.  5,  marble 
wainscoting,  basement  

Est.  11,  coal,  July  

Water,  grounds,  July  

Water,  building,  July  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
B 
B 
B 


Mbl 

M 
M 
M 
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NINTH   lUlONNlAL  KIOPOUT 

LIST  OF  VOUCHERS— Continued. 


Date  No. 


To  Whom  Paid 


What  For 


5904 
5905 
5906 
5907 
5908 
5909 
5910 
5911 
5912 
5913 
5914 
5915 

5916 
5917 
5918 

5919 

5920 
5921 
5922 
5923 
5924 
5925 
5926 
5927 
5928 
5929 
5930 
5931 
5932 
5933 
5934 
5935 
5936 
5937 


Gas  and  Rlectric  Co  

Colo.  Ice  and  Storage  Co  

Silver  St. te  Towel  Sup.  Co. 

Mountain  Electric  Co  

Denver  Lithograph  Co  

H.  P.  Nagel.   .   

Geo.  Mayer  Hardware  Co  .. 
Denver  Kugineer  Sup,  Co  ._ 

Herman  Lueders  

W.  H.  Kistler  Stationery  Co. 

The  Fair   

F.  S.  Morrison  

Paul  Richter__  

Cordes  &  Feldhauser  Carpet 
Co    

Hallack&HowardLumberCo. 
Sayre-Newton  Lumber  Co. 

Herman  Lueders   

F.  E  Edbrooke   

F.  A.  Taylor   

C.  H.  McGuire  

Geo.  L.  Rork   

Fred  Barth..   

Patrick  Harrington  

Barnett  Neville  

Chas  Smith...   

Geo  Leonhardy...  

Fred  A.  Palmer  

Geo.  W.  Ralph..  

Harry  W.  Grubb  

C.  B.  Wilson    

Jas.  F.  C.  Boyd  

Jos.  F.  Boyd    

Frank  Brannan  

Carl  Lueders   


Gas,  July  

Ice,  July  

Towel  service,  Jul5'  

Electric  supplies   

Envelopes  and  letterheads.. 

Repairing  clocks   

Hardware  and  material  

Engineer  supplies.   

Cash  advanced,  office  exp  

Stationery  for  office  

Soap  forjanitors  

Repairing  flags..   

Grille  for  basement  window, 
14th  avenue  

Carpets  for    Judge  Bis'el's 
chambers   

Lumber  for    shelving  and 
drawers,  secretary  of  state 

Show  case  and  table  for  hor- 
ticultural department  

Secretary   

Superintendent   

Clerk   

Engineer   . 

Engineer     

Fireman   

Fireman  

Watchman   

Watchman    ... 

Watchman    

Watchman   

Watchman.   

Watchman,  grounds...  

Watchman  

Elevator  pilot  

Elevator  pilot  

Electrician    

Assistant  to  electrician  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

B 
F 
F 


F 

16  CO 

M 

166  70 

M 

150  00 

M 

75  CO 

M 

90  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

12  50 

M 

50  00 

M 

5  00 

M 

85  00 

M 

CO  75 

HOARD  OF  CAPITOL 
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To  Whom  Paid 


.•)ii:i9 
5040 
5041 
5942 
5943 
5944 
5945 
5946 
5947 
5P4S 
5949 
5950 
5951 
5952 
5953 
5954 
5955 
5956 
5957 
59:8 
5959 
5960 
5961 
5962 
5963 
5964 
5965 
5966 

5967 
5968 

5969 

5970 
5971 


M.  Wetzel.  

J.  W.  Jackson  

R.  Branford   

F.  T.  Bruce    

W.  A.  Williams  _  

F.  A.  Smith  _  

S.  H.  Tarbet....  

Edward  Banks  __  

H.  J.  Baker  

Patrick  Boyle  

Karl  K.  Leich  

Cecil  A.  Deane   

Henry  Wolff  

Chas.  Adams   

Fred  L.  Reed   

Anton  Elzi   

Hueh  Hagin  

C.  W.  Butler  ___ 

W.  H.  Gillespie  

A.  L.  Savage   

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co.  

Denver  Union  Water  Co.  

Denver  Gas  and  Electric  Co. 
Silver  State  Towel  Sup.  Co. 

Colo.  Ice  and  Storage  Co  

Capital  Electric  Co  

Mountain  Electric  Co.  

Denver  Engineer  Sup.  Co... 

Geo.  Mayer  Hardware  Co.__ 

Cordes-Feldhau'er  Carpet 
Co     

Geo  J.  Kindel   

Sayer-Newton  Lumber  Co. 
Denver  Engineering  Works 


What  For 


Guide  

Head  janitor   

Janitor  __  

Janitor...  

Janitor  

Janitor...  _  

Janitor...  __. 

Janitor    

Janitor...  __  

Janitor    

Cabinetmaker  .._  

Custodian  war  relics..   

Removing  ashes  _   

Foreman  grounds  .  

Laborer,  grounds  

Laborer,  grounds. _  

Laborer,  grounds  _.  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Est.  12,  coal,  August  _. 

Water,  grounds,  August  

Water,  building,  August  

Gas,  August  

Towel  service,  August  

Ice,  August  

Incandescent  lamps  

Electric  supplies   

Engine  and  boiler  supplies.. 

Janitor  supplies  and  hard- 
ware  

Labor  and  mnterial,  fitting 
and  laying  carpels  

Cleaning  carpets  offices  vet. 
san.  board  and  secy,  state 

Moulding    for   frames  and 
base  boards  

Piston  rings   


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 


M 

M 

M 
M 
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NINTH  BIENNIAL  REPORT 

LIST  OF  VOUCHEES— Continued. 


No 

5972 
5973 
5974 

5975 

5976 

5977 

5978 
5979 
5980 
5981 
5982 
5983 
5984 
5985 
5986 
59S7 
5988 
59S9 
5990 
5991 
5992 
5993 
5994 
5995 
5996 
5997 
59f8 
5999 
GOOD 
6001 
6002 
60(13 
C0U4 
6005 
6006 


To  Whom  Paid 


What  For 


Daniels  &  Fisher  

The  Fair   

H.  A.  Peters  &  Co..  

M.  L.  De  Lange  

American  Contractor  

Cordes-Feldhauser  Carpet  Co. 

Denver.Wire  and  Iron  Works 

Herman  Lueders  

F.  E.  Edbrooke  

F.  A.  Taylor  

C.  H.  McGuire   

George  Rork...   

Fred  Barth  ."    

Patrick  Harrington  

Barnett  Neville  

Charles  Smith   

George  Leonhardy  

Fred  A.  Palmer   

George  W.  Ralph  

Harry  W.  Grubb   

M.  Wetzel   _  _. 

James  F.  C.  Boyd   

Joseph  T.  Boyd   

Frank  Brannan   

Carl  Lueders   

Karl  K.  Leich   

J.  W.  Jackson    

R.  Branford    

F.  T.  Bruce  

W.  A.  Williams...  

F.  A.  Smith   

S.  H.  Tarbet   

Edward  Banks  

W.  J.  Baker.  

Patrick  Boyle   


Soap,  etc  

Matches  

Toilet  paper  

Typewriting  contracts  and 
bonds    

Advertising  

Carpet,  office    secretary  of 
state    .. . 

Twelve  iron  settees,  grounds 

Secretary  

Superintendent    

Clerk.   

Engineer  

Engineer   

Fireman    ._ 

Fireman   ... 

Watchman     

Watchman  

Watchman    

Watchman  

Watchman   

Watchman,  grounds  

Guide    

Elevator  pilot  

Elevator  pilot   

Electrician    

Assistant  to  electrician  

Cabinetmaker   

Head  janitor  _  

Janitor    

Janitor    

Janitor     

Janitor    

Janitor  

Janitor    

Janitor  

Janitor   _  


M 
M 
M 

M 

B 

F 

F 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 
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To  Whom  Paid 


6007 

6008 
6009 
6010 
61)11 
0012 

G0i;i 

6014 
0015 
6010 

6on 

OOIS 
G019 
6020 
6021 
6022 
6023 

6024 

6025 
6026 
6027 
6028 
6029 
6030 
6031 
6032 
6033 
6034 
6035 
6036 

6037 


Mrs.  Margaret  E.  Townsend 

Cecil  A.  Deaue..  

Henry  Wolff  

Chas.  Adams   

Fred  I,.  Reed  

Antou  E'zi  

Hugh  Hagin  

C.  W.  Butler  

W.  H.  Gillespie  

A.  L.  Savage  

M.  S.  Crawford   

T.  W.  Cook  &  Co..  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Nielsen  Wall  Paper  Co  

T.  W.  Cook  &  Co  

J.  J.  Thomas  Coal  Co  

Colorado  Telephone  Co  

Daniels  &  Fisher  

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Nock  &  Garside  

Denver  Gas  and  Electric  Co. 

Colorado  Ice  and  Storage  Co. 

SilverStateTovfel  Supply  Co. 

James  Manes  

R.  W.  Mosley  &  Co...  

Cleveland  Electrical  Man- 
ufacturing Co    


What  For 


Attendant  ladies'  reception 
room,  festival  week  

Cu.stodian  war  relics  

Removing  ashes  

Foreman,  grounds...  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds...  

Laborer,  grounds..  _, 

Laborer,  grounds..  

Laborer,  grounds  

Assistant  to  custodian  war 
relics,  lestival  week  ., 

K^-t  1,  tiling  floors,  law  and 
state  libraries  

Est.  15,  cont.  3,  marble  tiling. 
l^t  floor  

Est.  16,  cont.  3,  final,  marble 
tiling,  1st  floor  

Est.  12.  cont.  5,  sect.  6.  mar 
ble  waini-cotiug,  lot  fioor.. 

Addit'l  marble  tiling  around 
bronze  railing,  Isi  floor  

Est  6.  cont.  7,  sect.  5,  marble 
waiuscoling,  basem't  floor 

Tinting  walls  and  ceilings  of 
law  and  state  libraries  

Bricking  up  four  boilers  

Estimate  13,  coal,  September 

Rentals,  4lh  quarter,  1899  

Buut'g,  stars,  labor,  decorat'g 

Water,  grounds,  September 

Water,  September  

Repairing  engine  

Gas,  September  

Ice,  September    

Towel  service,  September  

Soap  for  marble  cleaning  

Repairing  door  springs  

Dials  for  electric  detective 
clock  


a 
o. 
<: 


B 
B 
B 
B 
B 
Mbl 


B 
M 
M 
M 
M 
M 
M 
M 
M 
M 

• 

M 
M 

M 


40 


NINTH  BIENNIAL  REPOKT 

LIST  OF  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


What  For 


6038 
6039 
60  to 
G041 
6042 

6013 
6014 
6045 
6046 
6047 
6048 
6019 
6050 
6051 
6052 
6053 
6054 
6055 
6056 
6U57 
6058 
6059 
6060 
61161 
6062 
6063 
6064 
6065 
6066 
6067 
6068 
6069 
6070 
6071 
6072 


Mountain  Electric  Co  

Hallack  Paint.  O.  and  G.  Co. 

Reitze  Wall  Paper  and  P.  Co 

A.  J.  Stark  &  Co   

Geo.  Mayer  Hardware  Co 

Denver  Engineer  Sup.  Co 

Herman  Lueders  

F.  E.  Edbrooke   

F.  A.  Taylor  __  

C.  H.  McGuire  _.. 

Geo.  L.  Rork   

Fred  Barth  

Patrick  Harrington  

Barnett  Neville   

Chas.  Smith   

Geo  Leonhardy   

Fred.  A  Palmer   

Geo  W.  Ralph  

Harry  W.  Grubb.__  

M  Wetzel    

Jas.  F.  C.  Boyd   

Frank  Brannan  

Carl  Lueders  

Karl  K.  I,eich_  

Edward  Banks    

R.  Bran  ford  

F.  T.  Bruce..   _  

W.  A.  Williams. __.  

F  A.  Smith  

S  H.  Tarbet  

W  J.  Baker.  

Patrick  Boyle   . 

Robt.  Beatty  

Cecil  A.  Deane   

Henry  Wolfif  _ 


Electric  supplies   .. 

Glass,  etc  

Painting   county   signs  on 
cases,  mining  bureau  

Rep.  elec.  clock,  ct.  of  app  .. 

Brackets,  law  library,  paint 
screen  and  brush  

Caps,  plugs,  etc   

Secretary   

Superintendent  

Clerk    

Engineer     

Engineer   

Fireman    

Fireman  

Watchman    

Watchman   

Watchman   

Watchman   

Watchman   

Watchman   

Guide   _  

Elevator  pilot   

Electrician   

Assistant  to  electrician...  

Cabinetmaker   

Head  janitor   

Janitor   

Janitor    

Janitor.   

Janitor   

Janitor   

Janitor   

Janitor   

Janitor  

Custodian  war  relics  .   

Removing'  ashes.  


M 

$         6  84 

M 

6  31 

M 

5  00 

M 

I  50 

M 

3  75 

M 

3  20 

M 

166  65 

M 

150  00 

M 

75  00 

M 

90  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  01) 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

58  50 

M 

50  00 

M 

85  00 

M 

58  50 

M 

67  60 

M 

67  45 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

00  00 

M 

60  00 

M 

60  00 

M 

40  65 

M 

45  00 

M 

22  00 

r.OAIM)  OF  CAI'ITOI;  MAXA(;i<:ilS^  COLOUAIX 

LIST  OF  VOUCHERS— Continued. 
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To  Whom  Paid 


What  For 


a 
a 


Charles  Adams  

Fred  L.  Reed   

Auton  Elzi   

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Union  Water  Cu  • 

Denver  Gas  and  Electric  Co. 
Silver  State  Towel  Sup.  Co.. 
Colorado  Ice  and  Storage  Co. 

E.  A.  Peters  &  Co   

Geo.  Mayer  Hardware  Co  .. 

Hosey  Glass  Works  Co..  

Herman  Lueders         .  _  

Mine  and  Smelter  Supply  Co. 

Mountain  Electric  Co  

Denver  Electrical  Works... 

Republican  Publishing  Co.. 

H.  P.  Nagel   

W.  H.  Kistler  Stationery  Co. 

McPhee  &  McGinnity  

The  Fair.    

Reitze  Wall  Paper  and  Paint 
Co  

McPhee  &  McGinnity  

Herman  Lueders    

F.  E  Edbrooke  

F.  A.  Taylor   

C.  H  Maguire   

Geo.  h.  Rork    

Fred  Barth   

Patrick  Harrington  

Barnett  Neville   

CharlesSmith...  

George  Leonhardy   

Fred  A.  Palmer  

Geo.  W.  Ralph  


Foreman,  grounds    

Laborer,  grounds  

Laborer,  grounds  

Est  14,  coal,  October  

Vater,  October  

Water,  grounds   

Gas,  October    

Towel  service,  October   

Ice,  October    

Toilet  paper  _.   

Brooms,  dusters,  etc  

Etched  plate  glass.  Judge 
BisscU's  chambers  

Cash  advanced,  office  exp  

Pipe,  etc   

Electric  supplies   

Electric  supplies  

Advertising   _. 

Repairs,  clock   

Stationery..     

Lumber   _  

Moulding    ._  

Painting   

Six  bookcases,  state  library 

Secretary  

Superintendent...  

Clerk  

Engineer  __ 

Engineer   

Fireman    

Fireman     

Watchman   

Watchman  _   

Watchman..  _  

Watchman   

Watchman   


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 

M 

F 
M 
M 
M 
M 
JI 
M 
M 
M 
M 
M 
M 
M 
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0108 
6109 
GUO 
6111 
6112 
6113 
6114 
6115 
6116 
6117 
6118 
6119 
6120 
6121 
6122 
6123 
6124 
6125 
6126 
6127 
6128 
6129 
6130 

6131 

6132 
6133 
6134 
6135 
6136 
6137 
6138 
6139 
6140 
6141 
6142 
6143 


To  Whom  Paid 


What  For 


Harry  W.  Grubb  

M.  Wetzel   

Jas.  P.  C.  Boyd  

Frank  Braniian  

Carl  Lueders   

Karl  K.  Leich  _  

Edward  Banks.  ._  

R.  Branford   _  

F.  T.  Bruce   

W.  A.  Williams  __. 

F.  A.  Smith  

S.  H.  Taibet  

W.  J.  Baker   

Patrick  Boyle..  

Robert  Beatty  

Cecil  A.  Deane  

Henry  Wolff  

Chas.  Adams    

Fred  L  Reed  

Thos.  F.  Daly,  agent  

Geddis  &  Seerle...   

F.  A.  Bailey    

Chas.  H.  Plummer  

T.  W.  Cook  &  Co   

Hallack  &  Howard  Lurab.  Co. 

J.  J.  Thomas  Coal  Co  

J.  J.  Thomas  Coal  Co  

Citizens  Coal  Co  

Denver  Union  Water  Co.  ... 
Denver  Gas  and  K'ectric  Co. 
Silver  State  Towel  Sup.  Co. 
Colorado  Ice  and  Storage  Co. 
Sayre- Newton  Lumber  Co 
Geo  Mayer  Hardware  Co  .. 
Denver  Electrical  Works  .. 
Herman  Lueders  


Watchman  

Guide     

Elevator  pilot   _  _ . 

Electrician   

Assistant  to  electrician  

Cabinetmaker.  __. 

Head  janitor   

Janitor   ._  

Janitor    

Jnnitor   

Janitor   

Janitor  .__   

Janitor    

Janitor..   

Janitor    

Janitor   

Removing  ashes  .   

Foreman  grounds   

Laborer   

Boiler  insurance  

Stone  cutting   

Trees,  grounds  

Window  polish  ...  

Est.  2.  final,  tiling  floors  law 
and  state  libraries  

Record  cases,  sec'y  of  state.. 

Est.  15,  coal,  November  

Est.  16,  coal,  final  

Coal,  November..  

Water,  building,  November.. 

Gas,  November  

Towel  service,  November  

Ice,  November   

Lumber    

Hardware  j   

Electric  supplies  

Secretary,  December  


M 

$       25  00 

M 

58  50 

M 

50  00 

M 

85  00 

M 

58  50 

M 

67  60 

M 

70  00 

M 

60  00 

M 

60  00 

M 

GO  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

CO  00 

M 

60  00 

M 

45  GO 

M 

24  00 

M 

100  00 

M 

60  00 

M 

200  00 

M 

32  50 

M 

8  00 

M 

5  CO 

B 

259  20 

F 

70  ro 

M 

178  22 

M 

161  01 

M 

105  89 

M 

•     85  20 

M 

47  25 

M 

18  40 

M 

15  65 

M 

91  44 

M 

11  68 

M 

6  85 

M 

166  65 
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No. 


6U  I 
614.") 
6U6 
6147 
6148 
6149 
6150 
61.51 
6152 
6153 
6154 
6155 
6156 
6157 
6158 
6159 
6160 
6161 
6162 
6163 
6164 
6165 
6166 
6167 
6168 
6169 
6170 
6171 
6172 
6173 
6174 
6175 
6176 
6177 
6178 
6179 


To  Whom  Paid 


K.  E.  Edbrooke  

F.  A.  Taylor  

C.  H.  McGuire  

George  L.  Rork  

Kred  Barth  

Patrick  Harrington   

Barnett  Neville   

Charles  Smith  

George  Leonhardy  

Fred  A.  Palmer  

George  W.  Ralph  

M.  Wetzel  

James  F.  C.  Boyd  

Frank  Brannan  

Carl  Lueders.__  

Karl  K.  Leich   

Edward  Banks   __. 

R.  Branford   

F.  T.  Bruce  ___   

W.  A.Williams.  

S.  H.  Tarbet    

W.  J.  Baker   

Patrick  Boyle  

Robert  Beatty   

S.  J.  McClure..   

Cecil  A.  Deane   

Henry  Wolff  _  

Charles  Adams, __   

Fred  L.  Reed   __ 

Colorado  Telephone  Co  

Citizens  Coal  Co   

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co. 
Silver  State  Towel  Sup.  Co. 
Colo.  Ice  and  Storage  Co  


What  For 


Superintendent  

Clerk  

Engineer.   

Engineer  

Fireman   

Fireman  

Watchman  

Watchman   

Watchman   

Watchman  

Watchman   

Guide  

Elevator  pilot   

Electrician    

Assistant  to  electrician  

Cabinetmaker  ._  

Head  janitor   

Janitor    

Janitor   

Janitor  

Janitor  

Janitor   

Janitor   

Janitor   

Janitor  

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds  

Laborer,  grounds  

Rentals,  first  quarter,  1900. 

Coal,  December   ... 

Coal,  December  

Water,  December,.  

Gas,  December.   

Towel  service,  December. 
Ice,  December   


M 

$       150  OO 

M 

75  00 

M 

90  00 

M 

85  00 

M 

72  Oti 

M 

72  00 

M 

75  ai 

M 

75  (10 

M 

75  00 

M 

75  00 

M 

75  00 

M 

58  50 

M 

50  00 

M 

85  00 

M 

58  50 

M 

67  60 

M 

70  OO 

M 

60  OO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

:i30  00 

M 

207  09 

M 

181  32 

M 

94  85 

M 

54  55 

M 

18  40 

M 

14  50 

3 
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Date  No. 


To  'Whom  Paid 


a 

g 

What  For 

a 

Amount 

p. 

< 

1899 
Dec.  30 


1900 
Jan.  31 


6180 
6181 
6182 
6183 
6184 
6185 
6186 
6187 
6188 
6189 
6190 
6191 

6192 

6193 

6194 
6195 
6196 
6197 
6198 
6199 
6200 
6201 
6202 
6203 
6204 
6205 
6206 
6207 
6208 
6209 
6210 
6211 
6212 
6213 
6214 


Nevvlander  &  Rolins  

Denver  Electrical  Works  ... 

Mountain  Electric  Co.  

C.  J.  Reilly   

McPhee  &  McGinnity  

Hallack.  &  H.  Paint,0.6iG.Co 
George  J.  Charpiot  

E.  Meiniiiger   

George  Mayer  Hardware  Co. 

H.  P.  Nagel    

Denver  Engineer  Supply  Co. 
Lou  E.  Bergh  

T.  W.  Cook  &  Co  

Frank  Anderson. __  

Sayre-Newton  Lumber  Co.. 
Herman  Lueders  

F.  E.  Edbrooke  

F.  A.  Taylor   

C.  H.  McGuire  

George  L.  Rork.  

Fred  Earth  

Patrick  Harrington  

Barnett  Neville   

Charles  Smith  

George  Leonhardy  

Fred  A.  Palmer   

George  W.  Ralph  

M.  Wetzel.  _  

James  F.  C.  Boyd  .__  

Frank  Braniian   

Carl  Lueders...  

Karl  K.  Leich  

Edward  Banks..  

R.  Branford   

F.  T.  Bruce   


Manure  for  grounds  

Electrical  supplies  

Electrical  supplies.  

Engineer  supplies   

Lumber  __  

Glass      

Changing  vault  combinations 

Photographs  of  state  capitol 

Hardware   

Repairing  clock  

Guage glasses  and  graphite.. 

Typewriting  

Removing  of  rubbish  and 
cementing  floors,  basement 

Changing  casing   in  doors 
and  windows   

Flag  case,  adjt.  genl.  dept... 

Secretary  ._   

Superintendent  _.  _. 

Clerk  

Engineer  _.   

Engineer    

Fireman    _. 

Fireman  

Watchman   

Watchman     

Watchman  _    

Watchman    

Watchman    

Guide   

Elevator  pilot   

Electrician   

Assistant  to  electrician  

Cabinetmaker  ._   

Head  janitor.   

Janitor   

Janitor     


M 
M 


M 

30  SO 

M 

ir.  52 

M 

12  00 

M 

5  22 

M 

5  00 

M 

5  00 

M 

4  75 

M 

3  50 

M 

2  99 

M 

2  85 

B 

432  55 

B 

]68  00 

F 

85  00 

M 

166  65 

M 

150  00 

M 

75  00 

M 

90  00 

M 

85  01) 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  GO 

M 

75  00 

M 

75  00 

M 

60  75 

M 

50  00 

M 

85  00 

M 

60  75 

M 

70  20 

M 

70  00 

M 

00  00 

M 

60  00 
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Date 


No. 


To  Whom  Paid 


What  For 


1900 
Jan.  31 


6215 
6216 
6217 
6218 
6219 
6220 
6221 
6222 
6223 
6224 
6225 
6226 
6227 
6228 
6229 
6230 
6231 
6232 
6233 
6234 
6235 
6236 
6237 
6238 
6239 
6240 
6241 
6242 
6243 
6244 

6245 
6246 
6247 
6248 


W.  A.  Williams  

S.  H.  Tarbet  ^  

W.  J.  Baker   

Patrick  Boyle  

Robert  Beatty...  

S.  J.  McClure   

Cecil  A.  Deane   

Henry  Wolfif  

Chas,  Adams   

Fred.  L.  Reed  

J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co. 

Silver  State  Towel  Sup.  Co. 

Colorado  Ice  and  Storage  Co 

Continental  Oil  Co   

McPhee  &  McGinnity  

Mountain  Electric  Co  

Denver  Engineer  Sup.  Co  _. 

Trunk  Bros   

Sayre-Newton  Lumber  Co__ 

Herman  Lueders  

The  Fair    

Leonard-Schack  Sad.  Co  

M.  Craffey   

Denver  Electrical  Works... 

H.  P.  Hicks  

Geo.  Mayer  Hardware  Co  .. 

«Mine  and  Smelter  Sup.  Co.. 

Hallack  Paint,  O.  and  G.  Co. 

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  


Janitor  

Janitor  

Janitor  

Janitor    

Janitor    

Janitor  

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds   

Laborer,  grounds   _. 

Coal,  January    .. 

Water,  building,  January  

Gas,  building,  January  

Towel  service,  January  

Ice,  January   

Engine  oil  _  

Lumber  

Electrical  supplies   

Soda  ash  and  elec.  candles  .. 

Alcohol,  etc.,  historical  dept. 

Lumber   _.  

Cash  advanced,  office  exp'^.. 

Salt,  soap..    

Couplings  

Brooms   

Electrical  supplies  

Floor  scrubbers   

Hardware   

Packing    

Wood  alcohol  

Est.  13,  con.  5,  sec.  6,  wains- 
coting, first  floor...  

Est   14,  con.  5,  sec.  6,  final, 
wainscoting,  2nd  floor  

Est.  1,  con.  7,  sec.  14,  steps 
and  thresholds   

Est.  2.  con.  7,  sec.  14,  final, 
steps  and  thresholds  


a 
< 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

B 

B 
Mbl 
Mbl 
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No. 


To  Whom  Paid 


What  For 


6249 

62r)0 

6252 

6253 
6254 
6255 
6256 
6257 
6258 
6259 
6260 
6261 
6262 
6263 
6264 
6265 
6266 
6267 
6268 
6269 
6270 
6271 
6272 
6273 
6274 
6275 
6276 
6277 
6278 
6279 
6280 
6281 
6282 


Denver  Onyx    and  Marble 
Manufacturing  Co  

Syraon  &  Walker  

Sayre-Newton  IvUraber  Co. 

Colo.  Typewriter  Exchange 

Herman  Lueders.__  

F.  E.  Edbrooke  

Geo.  A.  Miller  

C.  H.  McGuire   

Geo.  L.  Rork   

Fred  Barth  

Patrick  Harrington   

Barnett  Neville   

Chas.  Smith   

Geo.  Leonhardy  

Fred  A.  Palmer   

Geo.  W.  Ralph  

M.  Wetzel   

Jas.  F.  C.  Boyd.  

Frank  Brannau  

Carl  Xueders___  

Karl  K.  Leich  

Edward  Banks..   

R.  Branford   

F.  T.  Bruce  

W.  A.  Williams  

S.  H.  Tarbet   

W.  J.  Baker. ___  _  

Patrick  Boyle   

Robert  Beatty  _. 

S.  J.  McClure   _  

Cecil  A.  Deane  

Henry  Wolff  

Charles  Adams  

Fred  L.  Reed   


Est,  7,  con   7.  sec.  5,  wains- 
coting, basement  

Est.  1,  plain  and  ornamen- 
tal plastering   

Oak  case,  board  of  charities 
and  corrections   

Typewriter  table,    board  of 
health   

Secretary  _. 

Sueprintendent   

Clerk  .-.   __  

Engineer  _._    

Engineer     

Fireman   

Fireman  

Watchman   

Watchman   

Watchman.     

Watchman  

Watchman...  

Guide   

Elevator  pilot   

Electrician  

Assistant  to  electrician  

Cabinetmaker   

Head  janitor  

Janitor.   

Janitor.  

Janitor   

Janitor.   

Janitor   

Janitor   

Janitor    

Janitor   

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds   

Laborer,  grounds  


Mbl 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
JVI 
M 
M 
M 
M 
M 
M 
M 
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To  Whom  Paid 


6283 
6284 
6285 
62S6 
6287 
6288 
6289 
6290 
6291 
6292 
6293 
6294 
6295 
6296 
6297 
6298 
6299 
63U0 
6301 
6302 

6303 
6304 
6305 

6306 

6307 
6:08 
6309 
6310 
6311 
6312 
6313 
6314 
6315 
6316 


J.  J.  Thomas  Coal  Co  

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co 

Silver  Slate  Towel  Sup. Co.. 

Colorado  Ice  and  Storage  Co 

Michael  Heating  Co   

J.  T.  Locke  

Denver  Sewer  Pipe  &  CI.  Co. 

Nock  &  Garside   

Colorado  Lamp  Co  

Denver  Engineer  Supply  Co 

Geo.  Mayer  Hardware  Co... 

Mountain  Electric  Co  

Denver  Electrical  Works  

Continental  Oil  Co.  

James  Murdoch..  

Trunk  Bros  

Republif-an  Publishing  Co.  _ 

W.  H.  Kistler  Stationery  Co 

J.  G.  Kilpatrick  Furn.  Co... 

Denver  Onyx  and  Marble 
Mfg.  Co   

Denver  Onyx   and  Marble 
Mfg.  Co   

Denver  Onyx  and  Marble 
Mfg.  Co   

Patterson  &  Roney  

Herman  Lueders   

F.  E  Edbrooke  ._   

Geo.  A.  Miller  

C.  H.  McGuire   

Geo.  L.  Rork  

Fred  Barth   

Patrick  Harrington  

Harnett  Neville    

Charles  Smith   

George  Leonhardy._  


What  For 


Coal,  February   

Water,  building,  February  .. 

Gas,  building,  February  

Towel  service,  February  

Ice,  February  

Replacing  fet-dpipe  

Repairs  on  boilers  3  and  4. . . 

Repairs  on  boilers   

Material,  elevator  repairs  

Incandescent  lamps..  

Material,  boiler  repairs  

Hardware  

Electric  supplies  '  

Electric  supplies..   

Engine  oil    

Services    adjusting  marble 
contracts   

Alcohol,  historical  dept  . 

Advertising   

Stationery   

Cane  stool,  secretary  of  state 

Est.  8.  con.  7,  sec.  5,  wains- 
coting, bas-ement  

Est.  9,  con.  7,  sec.  5,  final, 
wainscoting,  basement  

Est.  1,  con.  5,  sec  15,  niches 
and  sills   

Est.  1,  bronze  work,  stair- 
ways and  doors  

Secretary   

Superintendent   ... 

Clerk   

Engineer  ..      

Engineer   

Fireman   

Fireman    .. 

Watchman    

Watchman   

Watchman   ._ 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
F 

Mbl 
Mbl 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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No. 


To  Whom  Paid 


What  For 


a, 
a 


6317 
6318 
6319 
6320 
6321 
6322 
6323 
6324 
6325 
6326 
6327 
6328 
6329 
6330 
6331 
6332 
6333 
6334 
6335 
6336 
6337 
6338 
6339 
6340 
6341 
6342 
6343 
6344 
6345 
6346 
6347 
6348 
6349 
6350 
6351 
6352 


Fred  A.  Palmer  

Geo.  W.  Ralph  

Harry  W.  Grubb  

M.  Wetzel  

Jas.  F.  C.  Boyd   

Frank  Braiinan___  

Carl  Lueders...  

Karl  K.  Leich  

Edward  Batiks  

R.  Branford  _. 

F.  T.  Bruce  ._. 

W.  A.  Williams   

S.  H.  Tarbet   

W.  J.  Baker   _._ 

Patrick  Boyle  

Robert  Beatty  

S.  J.  McClure   

Cecil  A.  Deane  

Henry  Wolfif   

Chas.  Adams   

Fred  L.  Reed    

Atlas  Coal  Co  _. 

J.  J.  Thomas  Coal  Co  

Colo.  Telephone  Co  

Denver  Union  Water  Co  

Denver  Gas  and  F,lectric  Co. 
Silver  State  Towel  Sup.  Co. 

Colo.  Ice  and  Storage  Co  

Geo.  Mayer  Hardware  Co... 
Denver  Engineer  Supply  Co. 

Daniels  &  Fisher  

Wm.  G.  Maitland  

Scholtz  Drug  Co  

Herman  Lueders  

Colorado  Lampto  _. 

Geo.  J.  Kiudel  


Watchman  

Watchman   

Watchman  _  

Guide  .  

Elevator  pilot..  

Electrician   

Assistant  to  electrician  

Cabinetmaker  

Head  janitor  

Janitor    

Janitor    

Janitor    

Janitor    

Janitor     

Janitor   

Janitor   

Janitor     

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds.  

Laborer,  grounds   

EstimateNo.l, coal,  March, 1900 

Coal,  March,  1900   

Rentals,  2d  quarter,  1900  

Water,  building,  March,  1900 

Gas,  March,  1800   

Towel  service,  March,  1900... 

Ice,  March,  1900  

Hardware   

Boiler  supplies,  etc   

Toilet  soap,  etc   

Insurance  on  elevators  

Soap,  glass,  etc   

Cash  advanced,  office  exp  

Incandescent  lamps.   

Cleaning  carpet   


M 

$        75  00 

M 

75  00 

M 

75  00 

M 

60  75 

M 

50  00 

M 

85  00 

M 

60  75 

M 

70  20 

M 

70  CO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

GO  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

101  21 

M 

150  15 

M 

330  00 

M 

71  45 

M 

52  10 

M 

18  40 

M 

16  50 

M 

16  00 

M 

9  33 

M 

9  95 

M 

70  00 

M 

19  25 

M 

10  05 

M 

1  92 

M 

1  30 
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C353 
6354 

6355 
6356 
6357 
6358 
6359 

6360 

6361 
6362 
6363 
6364 
6365 
6366 
6367 
6368 
6369 
G370 
6371 
6372 
6373 
6374 
6375 
6376 
&377 
6378 
6379 
6380 
6381 
6382 
6383 
6384 
6385 


To  Whom  Paid 


What  For 


Denver  Sew.  Pipe  &  Clay  Co. 
Harry  W.  Grubb   

Michael  Heating  Co  

Patterson  &  Roney  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Oayx  and  Marble 
Manufacturing  Co._  

Denver   Onyx  and  Marble 
Manufacturing  Co   

Cordes  &  Feldhauser  Carpet 
Co    

Herman  Lueders   

Geo.  A.  Miller   

C.  H.  McGuire  

Geo.  L.  Rork   

Fred  Barth..  

Patrick  Harrington  

Barnette  Neville  

Chas.  Smith   

Geo.  Leonhardy  

Fred  Palmer  ___ 

Geo.  W.  Ralph  

M.  Wetzel   

Jas.  F.  C.  Boyd   

Frank  Brannan  

Carl  Lueders   

Karl  K.  Leich  

Edward  Banks. __  _._ 

R.  Branford  

F.  T.  Bruce   

W.  A.  Williams,.   

S.  H  Tarbet   

W.  F.  Baker   

Patrick  Boyle  

Robert  Beatty  

S.  J.  McClure_._  


Boiler  repairs  

Special  watchman  

Labor  and  material  for  boil- 
ers  

Est.  2,  bronze  work,  stair- 
ways and  doors   

Est.  2.  con.  5,  sec.  17,  plinth 
blocks  and  jambs  

Est.  4,  con.  5,  sec.  17,  final, 
plinth  blocks  and  jambs  

24  octagon  marble  bases  in 
corridors    

Carpets,  adjutant  general's 
department   ._. 

Secretary   

Clerk   

Engineer  

Engineer   

Fireman   

Fireman   

Watchman    

Watchman  

Watchman   

Watchman  

Watchman   

Guide  

Elevator  pilot   

Electrician   

Assistant  electrician  

Cabinetmaker   

Head  janitor   

Janitor.   

Janitor    

Janitor    

Janitor   

Janitor  ._  

Janitor   

Janitor..   

Janitor   


M 
M 


B 
B 
B 

Mbl 


F 

232  15 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

56  25 

M 

.50  00 

M 

85  00 

M 

.56  25 

M 

65  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  CO 

5() 
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To  Whom  Paid 


What  For 


1900 
Apr.  30 


May  3 


May  31 


6386 
6387 
6388 
6389 
6390 
6391 
6392 
6393 
6391 
6395 
6396 

6397 

6398 
6399 

64C0 
6J01 

6402 

6403 
6404 
6105 
6406 
6407 
6408 
6409 
6410 
6411 

6412 

6413 

6414 
6415 
6416 
6417 

6418 


Cecil  A.  Deane   

Henry  WolflF   

Charles  Adams   

Fred  I,.  Reed   

William  Padgett  

H.  M  Spearin  .._  

W.  M.  Gillespie   

A.  L.  Savage  __  

Anton  EIzi  

Harry  W.  Grubb  

F.  E  Edbrooke   

Symon  &  Walker  . 

Paltersou  &  Roney  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Atlas  Coal  Co  _ 

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co. 
Colorado  Ice  and  Storage  Co. 
Silver  State  Towel  Sup.  Co 
Denver  Engineer  Supply  Co. 
George  Mayer  Hardware  Co. 

Mountain  Electric  Co  

Denver  Electrical  Works... 

The  Fair   

Otis  Elevator  Co  ._  

John  Wich  

Sayre-Newton  Lumber  Co.. 

Herman  Lueders  

George  A.  Miller  

C.  H.  McGuire   

George  L.  Rork..  

Fred  Barth   


Custodian  war  relics  

Removing  ashes  

Foreman,  grounds   

Laboier,  grounds  _. 

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds   __. 

Laborer,  grounds  

Laborer,  grounds   

Watchman,  grounds   

Superintendent   

Est.  No.  2  plain  and  orna- 
mental plastering  

Est  No.  3,  bronze  work,  stair- 
ways and  doors   

Est.  No.  4.  con.  No.  7.  sec.  8, 
wainscoting,  third  floor  

E^^t.  No  2.  coal,  April  

Water,  building.  April   

Water,  grounds  Nov..  1899.  to 
April.  irOO,  inclusive  

Gas,  April    

Ice,  April   

Towel  service.  April  

Oil  packing,  solder,  etc  

Hardware,  etc   

Carbons  for  ground  lamps  

Electric  supplies   

Matches    

Bushings  and  valves   

Labor  and  material,  repair- 
ing boilers   

Oak  case,  board  of  charities 
and  corrections  

Secretary   

Clerk  ._   

Engineer  _._  

Engineer.    

Fireman  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
B 

B 

B 

Mbl 

M 
M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 


45  00 
20  00 
100  0(1 
60  00 
20  00 
14  00 
14  00 
14  00 

14  00 
75  00 

150  00 

868  5 

2,170  2C 

2,497  51 
285  11 
60  5C 

82  2C 

38  7 

15  5( 
18  41 
12  If 
17  7« 
10  00 

3  42 
7  50 
33  00 

12  50 


F 

14  00 

M 

166  70 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 
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To  Whom  Paid 


1900 
May  31 


June  6 


6419 
6420 
6421 
6422 
6423 
6424 
642.-) 
6426 
6427 
6428 
6429 
6430 
6431 
6432 
6433 
G434 
6435 
6436 
6437 
6438 
6439 
6440 
6441 
6442 
6443 
6144 
6445 
6446 
6447 
6448 
6449 
6450 
6451 
6452 
6453 
6454 


What  For 


Patrick  Harrington 

Barnett  Neville  

Chas.  Smith  

Geo.  Leonhardy  

Geo.  W.  Ralph  

W.  M.  Gillespie  

C.  B.  Wilson  

M.  Wetzel  

Jas.  F.  C.  Boyd  

Frank  Brannan  

Carl  Lueders  

Karl  K.  Leich  

Edward  Banks  

R.  Branford   

F.  T.  Bruce.  

W.  A.  Williams  

S  H.  Tarbet  

W.  J.  Baker  

Patrick  Boyle  

Robert  Beatty  

S  H.  McClure  

Geo.  Anderson  __ 

Cecil  A.  Deane  

Henry  Wolff  

Charles  Adams  

Fred  A.  Reed  

William  Padgett  

H.  M.  Spearin  

A.  L.  Savage  

Anton  Elzi  

Hugh  Hagin  __. 

W.  H.  Gillespie  

B.  W.  Mattisou  

Harry  W.  Grubb  ... 

F.  E.  Edbrooke  

Atlas  Coal  Co  


cx 


Fireman  ._  

Watchman,   

Watchman   

Watchman   

Watchman  

Watchman   ^. 

Watchman  

Guide   

Elevator  pilot   

Electrician  

Assistant  to  electrician 

Cabinetmaker.  

Head  janitor   

Janitor.  

Janitor    

Janitor  

Janitor..  

Janitor...   

Janitor  

Janitor..   

Janitor  

Janitor   

Custodian  war  relics  ... 

Removing  ashes  

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Watchman   

Superintendent  

Est.  No.  3,  coal,  May  ... 


M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

60  45 

M 

14  15 

M 

60  75 

M 

50  00 

M 

85  00 

M 

60  75 

M 

70  20 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

52  20 

M 

7  80 

M 

45  00 

M 

20  00 

M 

lot)  00 

M 

60  GO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

40  00 

M 

13  35 

M 

6  65 

M 

75  00 

B 

150  00 

M 

86  79 

58 
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No. 


To  Whom  Paid 


What  For 


6455 
645G 
6457 
645S 
6459 
6460 
6461 
6462 
6463 
6464 
6465 
6466 
6467 
6468 

6469 

6470 
6471 
W72 
6473 
6474 

6475 
6476 
6477 

6478 

6479 
6480 

6481 

6482 
6iS3 
6484 
64S5 
64S6 
6487 


Denver  Union  Water  Co  

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co. 
Silver  State  Towel  Sup.  Co. 
Colorado  Ice  and  Storage  Co. 
Geo.  Mayer  Hardware  Co 

Continental  Oil  Co  

Mountain  Electric  Co  

Colorado  Lamp  Co  

Denver  Electrical  Works... 
Denver  Engineer  Supply  Co. 

Newlander  &  Rolin  

Otis  Elevator  Co   

Colorado  Dry  Goods  Co  

Daniels  &  Fisher    

T.  J.  Morrison  

Sayre-Newton  Lumber  Co.. 

L.  B.  Tilley   

-Silver  State  Brush  Co  

W.  H.  Kistler  Stationery  Co. 

Denver  Onyx   and  Marble 
Mfg.  Co  

Denver  Onyx  and  Marble 
Mfg.  Co  

Patterson  &  Roney  

Geddes  &  Seerie  ._   

Rocky  Mountain  News  

Republican  Publishing  Co.. 

Denver  Onyx  and  Marble 
Mfg.  Co._   

Daniels  &  Fisher   

W.H.  Kistler  Stationery  Co. 

Herman  Lueders  

Geo.  A.  Miller  

C.  H.  Maguire  

Geo.  L.  Rork..    


Water,  building,  May  

Water,  grounds,  May  

Gas,  May  

Towel  service.  May   

Ice,  May  _  

Grass  catchers,  dusters,  etc.. 

Engine  oil  

Keyless  sockets  _. 

Incandescent  lamps..  _. 

Electric  supplies   __. 

Packing,  etc   

Trees  and  fertilizer  .__ 

Elevator  supplies  

Covering  for  library  tables  _. 

Upholstering  and  reoairing 
furniture,  executive  oflSce.. 

Flag    

Cabinet  work  and  material . . 

Painting  fountains  

Floor  brushes   

File  boxes  

Est,  2,  con.  5,  sec.  9,  wains- 
coting, supreme  court  

Est.  3,  con.  5,  sec.  9,  final, 
wainscot'g,  supreme  court 

Est.  4,  bronze  work,  stair- 
wajs  and  doors  

Labor  and  material,  repairing 
stone  walks   

Advertising   __. 

Advertising    

Est.  5,  con.  7,  sec.  8,  wains- 
coting, third  floor  

Shades  and  rollers.  

File  case,  board  of  health  ... 

Secretary    

Clerk  

Engineer   

Engineer  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

M 

M 
M 
M 
M 
M 


B 
B 

Mbl 

F 
F 
M 
M 
M 
M 
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To  Whom  Paid 


What  For 


6488 
G489 
6490 
6491 
6492 
6493 
6494 
6495 
6496 
6497 
6498 
6499 
6500 
6501 
6502 
6503 
6504 
6505 
6506 
6507 
6508 
6509 
6510 
6511 
6512 
6513 
6514 
6515 
6516 
6517 
6518 
6519 
6520 
6521 
6522 
6523 


Fred  Barth   

Patrick  Harrington  

Barnett  Neville  _ 

Charles  Smith  

George  I^eonhardy  

George  W.  Ralph  

W.  H.  Gillespie  

M.  Wetzel  

James  F.  C.  Boyd  

Frank  Brannan  

Carl  Lueders  

Karl  K.  Leich  

Edward  Banks.  _ 

R.  Branford...  

F.  T.  Bruce   

W.  A.  Williams  

S.  H.  Tarbet   

W.  J.  Baker  

Patrick  Boyle   

Robert  Beatty  

S.  H.  McClure...  

Cecil  A.  Deane  

Henry  Wolff...  

Charles  Adams  

Fred  L.  Reed  

William  Padgett  

H.  M.  Spearin  

A.  L. Savage  

Anton  Elzi  

Hugh  Hagin  ._  

Harry  W.  Grubb  

F.  E.  Edbrooke   

Atlas  Coal  Co  _ 

Colorado  Telephone  Co. 
Denver  Union  Water  Co 
Denver  Union  Water  Co 


Fireman  

Fireman  

Watchman  

Watchman  _. . 

Watchman  

Watchman   

Watchman  

Guide  

Elevator  pilot   

Electrician  _. 

Assistant  to  electrician 

Cabinetmaker  

Head  janitor  

Janitor   

Janitor    

Janitor    

Janitor.  

Janitor  

Janitor  

Janitor   

Janitor   ___ 

Custodian  war  relics... 

Removing  ashes  

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Watchman...   

Superintendent  

Est.  4,  coal,  June  

Rentals,  third  quarter.. 
Water,  grounds,  June  . 
Water,  building,  June. 


M 

$        72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  GO 

M 

75  00 

M 

58  50 

M 

50  00 

M 

85  00 

M 

13  50 

M 

67  60 

M 

70  00 

M 

GO  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

GO  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

GO  00 

M 

60  00 

M 

GO  00 

M 

60  00 

M 

60  00 

M 

GO  00 

M 

75  00 

B 

150  00 

M 

175  16 

M 

330  00 

M 

225  35 

M 

64  20 
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No. 


To  Whom  Paid 


What  For 


6r)24 
6525 
6526 
6527 
6528 
6529 
6530 

6531 

6532 

6533 

6534 

6535 

6536 
6537 

6538 
6539 

6540 

6541 

6542 

6543 

6544 
6545 
6546 
6547 
6548 
6549 
6550 
6551 
6552 
6553 
6554 


Denver  Gasaud  Electric  Co. 
Colorado  Ice  and  Stor.  Co 
Silver  State  Towel  Sup.  Co_ . 
Geo.  Mayer  Hardware  Co 

Mountain  Klectric  Co  

Herman  I.iieders  

American  Antiseptic  Co  

Frederick  P.  Bagley  &  Co 

Sy  mon  &  Walker  

Geddis  &  Seerie   

John  J.  Nicholl   

John  J.  Nicholl  

John  J.  Nicholl  

Reitze  Wall  Paper  and  Paint 
Co   

Nock  &  Garside   

Sayre-Newton  Lumber  Co._ 

F.  E.  Edbrooke   

Denver  Onyx  and  Marble 
Manufacturing  Co  

Cordes-Feldliauser  Car.  Co., 

Sayre-Newton  Lumber  Co. _ 

Herman  Lueders  

Geo.  A.  Miller  

C.  H.  McGuire.__   

Geo.  L.  Rork  

Fred  Barth   

Patrick  Harrington.  

Baruett  Neville  

Charles  Smith   

Geo.  Leonhardy   

Geo.  W.  Ralph   

W.  H.  Gillespie  


Gas,  June..  

Ice,  June  

Towel  service,  June  

Mower  and  hardw  supplies 

Batteries,  globes,  fuse,  etc... 

Cash  adv'd,  office  exp.,  etc  _ 

Antiseptic  fluid   

Est.  1,  marble  work,  dome 
and  stairs   

Ej^t.  3.  plain  and  ornamental 
plastering  

Labor  and  material,  repair- 
ing stone  walks   

Decorating    supreme  court 
room  

Decorating   supreme  court 
room    

Decorating   supreme  court 
room  

Frescoing  auditor's  private 
office  . 

Repairing  engine  and  valves 

Lumber  

Traveling  expenses,  Chicago 
and  return   

Est.  6.  sec.  8.  con.  7,  wains- 
coting, 3d  floor    . 

Carpets,  auditor's  office  

Pine  cases  for  vaults,  secre- 
tary of  state  

Secretary    

Clerk     

Engineer   

Engineer  

Fireman  

Fireman    

Watchman  

Watchman   _. 

Watchman   

Watchman  

Watchman  


Mbl 

1,422  00 

F 

72  45 

F 

65  00 

M 

166  65 

M 

75  00 

M 

100  01) 

M 

85  CO 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 
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To  Whom  Paid 


What  For 


a 

0 

o. 

Amount 

a 
< 

M 

1        58  SO 

M 

no  00 

M 

85  00 

M 

*>7  60 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  Oil 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  OO 

M 

20  00 

M 

100  00 

M 

60  00 

M 

60  (iO 

M 

60  00 

M 

60  00 

M  • 

60  00 

M 

60  00 

M 

75  00 

B 

150  00 

Mbl 

3,104  34 

B 

3,960  00 

B 

470  25 

B 

94  50 

M 

125  04 

M 

242  75 

M 

67  95 

M 

39  00 

M 

21  00 

M 

18  40 

6555 
6556 
6557 
655rt 
6559 
6560 
6561 
6562 
6563 
6564 
6565 
6566 
6567 
6568 
6569 
6570 
6571 
6572 
6573 
6574 
6575 
6576 
6577 
6578 
6579 

6580 
6581 

6582 

6583 
6584 


M.  Wetzel  

James  F.  C.  Boyd. 
Frank  Brannan.. 

Karl  K.  Leich  

Edward  Banks... 

R.  Branford  

F.  T.  Bruce  

W.  A.  Williams.. 

S.  H.  Tarbet  

W  J.  Baker   

Patrick  Boyle  

Robert  Beatty  

S.  H.  McClure  

Cecil  A.  Deane... 

Henry  WolflF  

Charles  Adams... 

Fred  L.  Reed  

William  Padgfett  . 

H.  M  Spearin  

A.  L.  Savage  

Anton  Elzi  

Hugh  Hagin  

Harry  W.  Grubb. 
F.  E.  Edbrooke.. 


Denver  Onyx  and  Marble 
Manufacturing  Co  

Frederick  P.  Bagley  &  Co  .. 
Geddis  &  Seerie  Stone  Co  _. 

Geddis  &  Seerie  Stone  Co  .. 

Atlas  Coal  Co   

Denver  Union  Water  Co  


6585  I  Denver  Union  Water  Co... 


6586 
6587 
6588 


Denver  Gas  and  Electric  Co. 
Colorado  Ice  and  Storage  Co. 
Silver  State  Towel  Sup.  Co.. 


Guide  

Elevator  pilot  

Electrician   

Cabinetmaker  _. 

Head  janitor...   

Janitor   

Janitor   

Janitor   __. 

Janitor   

Janitor    

Janitor  

Janitor    

Janitor    

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds   

Laborer,  grounds  _  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Watchman,  grounds  

Superintendent  

Est.  No.  7.  cont.  No.  7.  sec.  8, 
wainscoting,  third  floor  

Est    No.  2.  marble  work, 
dome  and  stairs   _. 

Laborand  material, repairing 
tunnel  and  receiving  vault 

Laborand  material, repairing 
stone  walks   

Est  No.  5,  coal,  July  

Water  for  grounds,  July  

Water  for  building,  July  

Gas,  July    

Ice,  July    

Towel  service,  July  
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To  Whom  Paid 


What  For 


Amount 


Mountain  Electric  Co  

Geo.  Mayer  Hardware  Co 

Scholtz  Drug  Co  

The  Seagrave  Co  

Sayre-Newton  Lumber  Co 

Herman  Lueders  

Geo.  A.  Miller  

C.  H.  McGuire...  

Geo.  L.  Rork   

Fred  Barth   

Patrick  Harrington  

Barnett  Neville   

Charles  Smith  

Geo.  Leonhardy..  __ 

Geo.  W.  Ralph  

W.  H.  Gillespie  .__  

M.  Wetzel  

Jas.  F.  C.  Boyd  

Frank  Branuan   

Karl  K.  Leich  

Edward  Banks   

R.  Branford  

F.  T.  Bruce   

W.  A.  Williams  

S.  H.  Tarbet   

W.  J.  Baker.  

Patrick  Boyle...  

Robert  Beatty  

S.  H.  McClure   

Cecil  A.  Deane   

Henry  Wolff  

Charles  Adams  

Fred  L.  Reed.   

William  Padgett..  

H.  M.  Spearin  


Electric  supplies  

Hardware  

Supplies,  state  historical  so- 
ciety   

Ten  fire  extinguishers  

Bird  stands,  state  historical 
society  

Secretary   

Clerk     

Engineer  

Engineer...    

Fireman  

Fireman  

Watchman..   

Watchman  

Watchman  

Watchman  

Watchman  

Guide   

Elevator  pilot..  

Electrician   

Cabinetmaker.  _. 

Head  janitor    

Janitor   

Janitor    

Janitor    

Janitor   

Janitor..  

Janitor    

Janitor  

Janitor  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  


M 

$         7  70 

M 

5  25 

M 

10  75 

F 

135  00 

F 

20  00 

M 

166  70 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

60  75 

M 

50  00 

M 

85  00 

M 

70  20 

M 

70  00 

M 

60  00 

M 

00  00 

M 

60  00 

M 

60  00 

M 

uU  Uv 

M 

60  00 

M 

00  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

00  00 

M 

60  00 
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To  Whom  Paid 


60)24 
6625 
G626 
6027 
6628 
6629 

6630 

6631 

6631 

6632 

G633 

6634 

6635 

6636 

6637 

6638 

6639 

6640 

6641 
6642 
6643 
6644 
6645 
6646 
6647 
6648 
6649 
6650 
6651 
6652 
6653 


A.  h-  Savage  _. 

Anton  Elzi   '   . 

Hugh  Hagin   

Harry  W.  Grubb  

John  Taylor___  

F.  E.  Edbrooke  ._   

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co,__  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  

Denver  Onyx  and  Marble 
Manufacturing  Co  _. 

Patterson  &  Roney   

Frederick  P.  Bagley  &  Co_. 
Geddis  &  Seerie  Stone  Co... 
Geddis  &  Seerie  StoneCo... 

Geddis  &  Seerie  StoneCo... 

Denver  Onyx  and  Marble 
Manufacturing  Co  

Paul  Richter._  

Atlas  Coal  Co   

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co. 

Colorado  Ice  and  Storage  Co. 

Silver  State  Towel  Sup.  Co. 

Colorado  Lamp  Co  _ 

George  J.  Kindel   

Denver  EngineerSupply  Co. 

American  Antiseptic  Co  

Dearborn  Drug&Chera.  Co. 

M.  Crafifey...  


What  For 


Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Watchman,  grounds  

Labor  

Superintendent  

Est  8,  con.  7,  sec.  8,  final, 
wainscoting,  third  floor... 

Est.  2,  con.  5,  sec.  15,  niches 
and  sills  

Est.  2,  con.  5,  sec.  15,  niches 
and  sills  

Est.  3,  con.  5,  sec.  15,  final, 
niches  and  sills   

Est.  15,  con.  5,  sec.  7,  wains- 
coting, second  floor  

Est.  16,  con.  5,  sec.  7,  final, 
wainscoting,  second  floor. . 

Est.  5,  bronze  work,  stair- 
ways and  doors   

Est.  3,  marble  work,  dome 
and  stairs    

Labor  and  material, repairing 
tunnel  aifd  receiving  vault 

Asphalt  pavement  over  tun- 
nel and  receiving  vault  

Labor  and  material,  repair- 
ing stone  walks  and  steps 

Marble  steps,  supreme  court 
chambers  

Laborand  material, repairing 
elevator  enclosure  and  cars 

Est.  6,  coal,  August   

Water,  grounds,  August  

Water,  building,  August  

Gas,  August   

Ice,  August  

Towel  service,  August   _ 

Incandescent  lamps  

Cleaning  carpet,  sup.  court.. 

Engineer's  supplies  

Antiseptic  fluid.   

Boiler  compound    

Brooms  .__  <  


M 
M 
M 
M 
M 
B 

Mbl 
Mbl 
B 


60  00 
60  00 
60  00 
75  00 
6  75 
150  00 
1,308  45 

1,593  67 

395  7S 

300  SO 

2,745  4S 

1,025  .33 

1,097  10 


B 

900  00 

B 

254  90 

B 

971  00 

B 

175  75 

B 

274  35. 

B 

196  53 

M 

201  23 

M 

274  SO 

M 

73  05 

M 

43  00 

M 

23  63 

M 

18  40 

M 

16  00 

M 

16  70 

M 

11  80 

M 

49  .50 

M 

40  08 

M 

7  50 
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No. 


To  Whom  Paid 


What  For 


6654 
6655 
6656 
6657 
6658 
6659 
6660 
6661 
6662 
6663 
6664 
6665 
6666 
6667 
6668 
6669 
6670 
6671 
6672 
6673 
6674 
6675 
6676 
6677 
6678 
6679 
6680 
6681 
6682 
6683 
6684 
6685 
6686 
6687 
6688 
6689 


Monash  Fair  Co.  __. 

Geo.  Mayer  Hardware  Co._. 

Continental  Oil  Co.   

Geo,  Tritch  Hardware  Co... 

Silver  State  Brush  Co  

Denver  Wire  and  Iron  W.  Co. 
Sayre-Newton  Lumber  Co.. 

Herman  Lu  eders  

Geo.  A.  Miller  

C.  H.  McGuire  _.  

Geo.  L.  Rork   

Fred  Barth  

Patrick  Harrington  

Barnett  Neville  ...  

Charles  Smith  _. 

George  Leonhardy  

Geo.  W.  Ralph  

W.  H.  Gillespie  

M.  Wetzel..  «  

Jas.  F.  C.  Boyd   

Frank  Brannan...  

Karl  K.  Leich   

Edward  Banks   

R.  Bran  ford..   

F.  T.  Bruce   

W.  A.  Williams   

S.  H.  Tarbet..   

W.  J.  Baker  

Patrick  Boyle   ... 

Robert  Beatty   

S.  H.  McClure  

Cecil  A.  Deane  

Henry  Wolflf  

Charles  Adams..   

Fred  I,  Reed   

William  Padgett   


Janitor  supplies,  etc  

Hosemenders,  nails,  etc.. 

Candles,  engine-room  

Door-check  fluid  

Scrubbing  brushes  

24  iron  settees  for  grounds 
File  case,  board  of  health 

Secretary   

Clerk    

Engineer  

Engineer  

Fireman   

Fireman  

Watchman  

Watchman   

Watchman   

Watchman    

Watchman   _. 

Guide   

Elevator  pilot   

Electrician   

Cabinetmaker  

Head  janitor   

Janitor  

Janitor...  

Janitor  _   

Janitor   

Janitor    

Janitor   

Janitor  

Janitor   

Custodian  war  relics  

Removing  ashes  

Foreman ,  grounds  

Laborer,  grounds   

Laborer,  grounds  


M 

$         7  05 

M 

5  8U 

M 

4  90 

M 

3  50 

M 

3  15 

F 

168  00 

F 

18  67 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  01) 

M 

75  00 

M 

56  25 

M 

50  00 

M 

85  00 

M 

75  00 

M 

70  CO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

60  00 
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No. 


To  Whom  Paid 


6690 
6691 
6692 
6693 
6694 
6695 
6696 
6697 
6698 
6699 
6700 
6701 
6702 
6703 

6704 

6705 

6706 

6707 

6708 

6709 
6710 
6711 

6712 

6713 

6714 
6715 

6716 
6717 

6718 

6719 
6720 
6721 


H.  M.  Spearin   

A.  L.  Savage    

Anton  Elzi..   - 

Hugh  Hagin  

F.  E.  Edbrooke..  

Patterson  &  Roney  

Atlas  Coal  Co  

Atlas  Coal  Co    

Denver  Gas  and  Electric  Co. 
Silver  State  Towel  Sup.  Co_ . 

Colo.  Ice  and  Storage  Co  

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Continental  Oil  Co  

Geddis  &  Seerie  Stone  Co. . . 

Say er- Newton  Lumber  Co.. 

Cordes-Feldhauser  C.  Co  

Colorado  Telephone  Co  

Hendrie  &  Bolthoflf  Manu- 
facturing and  Supply  Co. 

Mountain  Electric  Co  j. 

Denver  Electrical  Works... 

Geo.  Mayer  Hardware  Co... 

Halleck  Paint,  Oil  and  Glass 

Co..   

Denver  P.  and  C.  Co  

Herman  Lueders  

Colorado  Fuel  and  Iron  Co. . 

Chas.  S.  Thomas   

Frederick  P.  Bagley  &  Co  .. 

Frederick  P.  Bagley  &  Co  .. 

Fred  Wild   

Herman  Lueders...  

Geo.  A.  Miller   


What  For 


Laborer,  groutids  

Laborer,  grounds   

Laborer,  groun<\s..   

Laborer,  grounds...  

Superintendent  

Est.  6,  bronze  work,  stair- 
ways and  doors  

Est.  7,  coal,  September  

Est.  8,  ret'd  percentage,  Sept. 

Gas,  September   

Towel  Service,  September  .. 

Ice,  September   

Water,  building,  September 

Water,  grounds,  September 

Engine  oil   

Labor  and  material,  repair- 
ing stone  walks  

Lumber    

Relaying  carpet,  supreme 
court   

Rentals,  4th  quarter,  1900  

Elevator  cable   

Electric  supplies    

Electric  supplies  

Hardware,  etc    

Turpentine,  alcohol,  etc.,  for 
cabinetmaker   

Cleaning  urinals   

Cash  advanced,  office  exp  

Coal  

Cash  advanced,  telephone 
service   

Est.  4,  marble  work,  dome 
and  stairs..   

Est.  5,  final,  marble  work, 
dome  and  stairs  

Two  smokeless  furnaces  

Secretary.  

Clerk   


M 
M 
M 
M 
B 
B 
M 
M 
M 
M 
M 
M 
M 
M 

B 

M 

M 

M 

M 

M 
M 
M 

M 

M 
M 
M 


B 
M 
M 


66  NINTH  BIENNIAL  REPORT 

LIST  OF  VOUCHERS— Continued. 


0 

Date 

No. 

To  Whom  Paid 

What  For 

o 
u 

a 

Amount 

< 

1900 
Oct.  .31 


Nov.  9 


6722 
6723 
6724 
6725 
6726 
6727 
6728 
6729 
6730 
6731 
6732 
6733 
67at 
6735 
6736 
6737 
6738 
6739 
6740 
6741 
6742 
6743 
6744 
6745 
6746 
6747 
6748 
6749 
6750 
6751 
6752 
6753 

6754 
6755 


C.  H.  McGuire  

G.  L.  Rork  .._  

Fred  Earth  

Patrick  Harrington. 

Barnett  Neville  

Charles  Smith  

George  Leonhardy . 
George  W.  Ralph.,. 

W.  H.  Gillespie  

M.  Wetzel   

James  F.  C.  Boyd  ... 

Frank  Brannan  

Karl  K.  Leich  

Edward  Banks  

R.  Branford  

K.  T.  Bruce  

W.  A.  Williams  

S.  H.  Tarbet  

W.  J.  Baker...  

Patrick  Boyle  

Robert  Beatty  

S.  H.  McClure  

A.  L.  Savage  ..   

Cecil  A.  Deane  

Henry  Wolff  

Charles  Adams  

H.  M.  Spearin  

Anton  Elzi  

Hugh  Hagin  

F.  E.  Edbrooke  

Thomas  Schuecker . 
Paur  Tieck  

Patterson  &  Roney  . 
Symon  &  Walker .. 


Engineer   

Engineer.  

Fireman  ...    

Fireman  

Watchman   

Watchman    

Watchman     

Watchman   

Watchman  

Guide   

Elevator  pilot  

Electrician     

Cabinetmaker..  _. 

Head  janitor   

Janitor     

Janitor  ._  

Janitor    

Janitor  

Janitor    

Janitor     

Janitor     

Janitor    

Janitor     

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds   

Laborer,  grounds   

Laborer,  grounds   

Laborer,  grounds  

Superintendent   

Carpenter...    

Carpenter    

Est.    No.  7,    bronze  work, 
stairways  and  doors  

Est.  No.  4.  plain  and  orna- 
mental plastering   


M 

$      100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

60  75 

M 

.50  00 

M 

85  00 

M 

81  00 

M 

70  00 

M 

fiO  00 

M 

60  00 

M 

60  00 

M 

GO  00 

M 

60  00 

M 

60  (10 

M 

60  00 

M 

GO  00 

M 

58  07 

M 

45  00 

M 

20  00 

M 

100  00 

M 

30  00 

M 

60  00 

M 

60  00 

B 

150  00 

B 

57  00 

B 

39  00 

B 

3,856  05 
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No. 


To  Whom  Paid 


What  For 


a 

o. 


GTSG  Symon  &  Walker   

6757  Denver  Onyx  and  Marble  Co. 

6758  Sayre-Newton  Lumber  Co 

6759  J.  J.  Thomas  Coal  Co  

6760  Denver  Union  Water  Co  

6761  Denver  Union  Water  Co  

6762  Denver  Gas  and  Electric  Co. 

6763  Colo.  Ice  and  Storage  Co  

6764  Silver  State  Towel  Sup.  Co. 

6765  Colorado  Lamp  Co  

6766  Denver  Engineer  Supply  Co. 

g-g.j  Hendrie  &  Bolthoff  Manu- 
facturing and  Supply  Co. 

6768  Hosey  Glass  Works  

6769  Nock  &  Garside  _  _ . 

6770  C.  S.  Morey  Mercantile  Co. 

6771  Mountain  Electric  Co  

6772  Gibson  Soap  Co.  

6773  Geo.  Mayer  Hardware  Co. 

6774  Denver  Engineering  Works 

6775  A.L.Mitchell   

6776  G.  W.  Githens  &  Co  

6777  A.  J.  Stark  &  Co.__.  

6778  Fred  Wild   

6779  Denver  Fire  Clay  Co  

6780  P.  W.  Terry  Co  

6781  B.  F.  Threewit   

6782  Paul  Richter  

6783  W.  H.  Kistler  Stationery  Co. 

6784  Halleck  &  Howard  Lum .  Co . 

6785  Herman  Lueders   

6786  Geo.  A.  Miller  


Sand  finishing  walls,  recon- 
structing arches  in  rotunda 

Additional  tiling,  work,  etc.. 

Labor  and  material  readjust- 
ing woodwork   

Coal,  October   

Water,  building,  October  

Water,  grounds,  October  

Gas.  October. __  

Ice,  October    

Towel  service,  October  

Incandescent  lamps  

Asbestos  cement,  packing... 

Covering  for  steam  pipes  

Plate  glass  for  doors  

Repairs  on  machinery  

Feather  dusters   

Electric  supplies  

Soap  polish  ._  

Supplies    _. 

Repairs  on  machinery  

Bi-sulphide  of  carbon,  etc., 
for  trees  

Distilled  pitch   

Repairing  clock  

Labor,  rebuilding  partition 
walls  between  boilers 

Material,    rebuilding  parti- 
tion walls  between  boilers 

Lime  and  cement,  partition 
walls  between  boilers  

Cement,  rebuilding  partition 
walls  between  boilers  

Annealed     wire,  partition 
walls  between  boilers  

Record  case  for  executive  de- 
partment   

Window  screens   _. 

Secretary   

Clerk  


59  35 

M 

270  90 

M 

92  90 

M 

68  45 

M 

49  75 

M 

20  38 

M 

18  00 

M 

1C4  16 

M 

28  00 

M 

32  80 

M 

27  50 

M 

25  00 

M 

14  80 

M 

14  10 

M 

15  00 

M 

9  79 

M 

8  00 

M 

6  95 

M 

6  (JO 

M 

5  00 

M 

516  30 

M 

114  70 

M 

IS  50 

M 

12  00 

M 

8  00 

F 

35  75 

F 

60  10 

M 

166  70 

M 

ICO  00 

08 
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No. 


6787 

67S8 
6789 
6790 
6791 
6792 
6793 
6794 
6795 
6796 
6797 
6798 
6799 
6800 
6801 
6802 
6S03 
6804 
6805 
6806 
6807 
6808 
6809 
6810 
6811 
6812 
6813 
6814 
6815 
6816 
6817 
6818 
6819 
6820 

6821 


To  Whom  Paid 


C.  H.  McGuire  

Geo.  L.  Rork  

Fred.  Barth  

Patrick  Harrington 

Barnett  Neville  

Charles  Smith  

Geo.  Leoiihardy  ... 

Geo.  W.  Ralph  

W.  H.  Gillespie  

M.  Wetzel  __  

Jas.  F.  C.  Boyd  

Karl  K.  teich  

Frank  Brannan  

Edward  Banks  

R.  Bianford  

F.  T.  Bruce  

W.  A.  Williams  

S.  H.  Tarbet  

W.  J.  Baker  

Patrick  Boyle  

Robert  Beatty.  

S.  H.  McClure  

A.  L.  Savage  

Cecil  A.  Deane  

Henry  Wolff  

Charles  Adams  

Hugh  Hagin  

Fred.  L.  Reed  

Joseph  Noel   

Ivan  Collier  

Carl  Lueders.  

F.  E.  Edbrooke  

Thomas  Schuecker. 
Paul  Tieck  

Patterson  &  Roney. 


What  For 


Engineer   

Engineer   _  

Fireman   

Fireman   

Watchman  1.. 

Watchman  

Watchman  

Watchman   

Watchman   

Guide  

Elevator  pilot  

Cabinetmaker  

Electrician  _ 

Head  janitor  _   

Janitor    

Janitor    

Janitor   

Janitor   

Janitor  

Janitor  

Janitor  

Janitor   __  _. 

Janitor  

Custodian  war  relics  

Removing  ashes   

Foreman,  grounds  

Laborer,  grounds  

Janitor   

Janitor    

Assistant  to  engineer  

Assistant  to  electrician  

Superintendent  

Carpenter   

Carpenter   

Est.  8.  bronze  work,  stair 
ways  and  doors  


M 

$      100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

75  OU 

M 

58  50 

M 

50  00 

M 

78  on 

M 

85  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  (JO 

M 

45  00 

M 

20  00 

M 

100  Wl 

M 

60  00 

M 

64  01) 

M 

12  00 

M 

22  50 

M 

28  75 

B 

150  00 

B 

27  00 

B 

76  50 

B 

1,329  75 
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To  Whom  Paid 


What  For 


6822 
6S23 
6824 
6825 
6826 
6827 
6828 
6829 
6S30 

6831 

6832 

6833 

6834 
6835 
6836 
6837 

6838 
6839 

6840 
6841 
6842 
6R43 
6844 

6845 

6846 
6847 
6848 
6849 
6850 
6851 
6852 
6853 
6854 


Fred  Wild   

J  J  Thomas  Coal  Co  

Atlas  Coal  Co   

Denver  Union  Water  Co  

Denver  Gas  and  Electric  Co. 
Colorado  Ice  and  Storage  Co 
Silver  State  Towel  Sup.  Co._ 

Symon  &  Walker  

Colorado  Lamp  Co  

C.  J.  Reilly...  _  _.. 

Geo.  Mayer  Hardware  Co... 

Hendrie  &  BolthofF  Manu- 
facturing and  Supply  Co.. 

Jacob  Wolfi  

Denver  Fire  Clay  Co  

J.  Brown    

Continental  Oil  Co  

Den.  Wireand  Iron  Works  Co. 

Denver  Plumbing  and  Chan- 
delier Co  

Mountain  Electric  Co  

J.  H.  Fesler   

Republican  Publishing  Co.. 

Rocky  Mountain  News  

Engineering  Record  

Hallack  Paint,  Oil  and  Glass 
Co   

Silver  State  Brush  Co  

Denver  Engineer  Supply  Co. 

Denver  Electrical  Works  

Nock  &  Garside  

H.  L. Shannon  

Colorado  Dry  Goods  Co  

Herman  Lueders   

Duncan  Bond  

Peters  Paper  Co  


Two  smokeless  furnaces  

Est.  No.  1.  coal,  November  

Coal,  November,  storage  

Water,  November  

Gas,  November   

Ice,  November  

Towel  service   

Plastering   

Incandescent  lamps  

Labor  and  material  ou  radia- 
tors    

Hardware  and  supplies  

Elevator  pump  valves  

Removing  rubbish   

Brick  and  clay,  repair  boilers 

Sand   

Engine  oil   

Brass  thresholds,  supreme 
court    

Puttixigin  drinkingfountains 

Electric  supplies   

Telephone  service  

Advertising  

Advertising  

Advertising  

Window  panes,  etc  

Scrubbing  brushes  

Graphite,  packing, etc.*  

Repairing  lights,  grounds... 

Repairs  on  machinery  

Gas  lamps   

Legislative  supplies  

Cash  advanced,  ofifice  expen. 
Rubber  mats,  house  and  sen. 
Toilet  paper   


M 

M 
M 
M 
M 
M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
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Date 

No. 

To  Whom  Paid 

What  For 

Appro'n 

Amount 

1900 

Nov.  30 

6855 

George  Mayer  Hardware  Co. 

Legislative  supplies  

M 

$        46  15 

6S56 

The  Fair  

Matches,  laundry  soap. 

M 

15  50 

6857 

W.  H.  Kistler  Stationery  Co. 

Book  case,  state  library 

F 

55  00 

$  197,865  68 

Note— "B,"  Building  appropriation. 

"Mbl,"  Marble  appropriation. 
"M,"  Maintenance  appropriation. 
"F,"  Furnishing  appropriation. 


SUMMARY  OF  VOUCHERS. 


Building      

$    94,232  48 
24,691  32 
77,008  90 
1,872  98 

Marble.                                                          .  ...  .              .  . 

Maintenance     _.   

Furnishing..   _  

$    197,865  68 

All  of  which  is  respectfully  submitted. 

CHARLES  J.  HUGHES,  JR., 
OTTO  MEARS, 
GEORGE  W.  BAXTER, 
JOSEPH  A.  THATCHER. 


APPENDIX. 


CHAPTER  21. 


APPROPRIATION— CAPITOL,  PART. 


(S.  B.  No.  170,  by  Senator  Seldomridge.) 
AN  ACT 

MAKING  AN  APPROPRIATION  FOR  THE  PAYMENT  OF  A  PART  OF 
THE  EXPENSES  FOR  THE  MAINTENANCE  AND  SUPPORT  OF 
THE  CAPITOL  BUILDING  AND  GROUNDS. 

Be  it  Enacted  hy  the  General  Assemhlij  of  the  State  of  Colorado: 

Section  1.  There  is  hereby  appropriated  out  of  any  funds  in  what 
is  known  and  styled  as  the  "Capitol  Building  Fund"  and  not  otherwise  ap- 
propriated, the  sum  of  thirteen  thousand  (13,000)  dollars  to  pay  a  part 
of  the  expenses  for  the  maintenance  and  support  of  the  State  Capitol 
Building  and  Grounds  of  the  State  of  Colorado.  The  certificates  of  in- 
debtedness, issued  in  payment  thereof,  shall  bear  interest  at  the  rate  of 
six  per  cent  (6  per  cent),  per  annum,  payable  semi-annually. 

Sec.  2.  In  the  opinion  of  the  General  Assembly  an  emergency  ex- 
ists; therefore,  this  act  shall  take  effect  and  be  in  force  from  and  after 
its  passage. 

Approved  February  21,  1899. 
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CHAPTER  18. 


APPROPRIATION— CAPITOL. 


(S.  B.  No.  420,  by  Senator  Maxwell.) 

AN  ACT 

MAKING  APPROPRIATIONS  FOR  THE  MAINTENANCE  AND  SUP- 
PORT OF  THE  STATE  CAPITOL  BUILDING  AND  GROUNDS  OF 
THE  STATE  OF  COLORADO  FOR  THE  YEARS  1899  AND  1900. 
AND  FOR  REPLACING  OLD  FURNITURE  AND  CARPETS  AND 
SUPPLYING  NEW  FURNITURE  IN  THE  DIFFERENT  DEPART- 
MENTS OF  THE  CAPITOL  BUILDING  WHERE  REQUIRED. 

Be  it  Enacted  hy  the  General  Assemhhj  of  the  State  of  Colorado: 

Section  1.  For  the  maintenance  and  support  of  the  State  Capitol 
building  and  grounds  of  the  State  of  Colorado,  for  the  furnishing  of  heat, 
light,  water,  telephone  service,  necessary  supplies  for  Legislature  and 
State  offices,  engine  and  boiler  supplies,  repairs,  office  expenses,  watch- 
men, engineers,  firemen,  elevator  pilots,  janitors,  janitor's  supplies,  la- 
borers on  grounds,  ground  supplies,  etc.,  for  the  years  of  1899  and  1900, 
there  is  hereby  appropriated  out  of  the  Capitol  Building  Fund  the  sum  of 
sixty-four  thousand  three  hundred  dollars  ($64,300),  or  so  much  thereof 
as  may  be  necessary. 

Sec.  2.  For  the  purpose  of  replacing  old  furniture  and  carpets  and 
supplying  new  furniture  where  required  in  the  different  departments, 
there  is  hereby  appropriated  out  of  the  Capitol  Building  Fund  the  sum 
of  five  thousand  dollars  (?5,000),  or  so  much  thereof  as  may  be  necessary. 

Sec.  3.  The  Auditor  of  State  is  hereby  authorized  and  directed  to 
issue  certificates  of  indebtedness  for  all  claims  duly  audited  and  certified 
by  the  Board  of  Capitol  Managers  for  material  furnished  and  labor  per- 
formed, where  there  are  no  funds  in  the  treasury  at  the  time  of  the  issu- 
ance thereof,  to  meet  the  same,  said  certificates  of  indebtedness  to  be 
payable  out  of  the  Capitol  building  fund  and  out  of  the  moneys  appro- 
priated for  the  maintenance  and  support  of  said  Capitol  building  and 
grounds.  The  faith  and  credit  of  the  State  of  Colorado  is  hereby  pledged 
for  the  payment  of  interest  and  principal  of  this  indebtedness;  and  it  is 
further  provided,  that  the  said  certificates  of  indebtedness  shall  be  pre- 
sented to  the  State  Treasurer,  who  shall  thereupon  countersign  and  in- 
dorse the  same  as  bearing  interest  at  the  rate  of  six  per  cent.  (6  per 
cent.)  per  annum,  payable  semi-annually,  from  the  date  of  presentation 
to  the  date  of  payment  thereof;  but  in  no  event  shall  the  certificates  be 
in  excess  of  the  appropriations  made  for  the  maintenance. 
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Sec.  4.  In  the  opinion  of  the  General  Assembly  an  emergency  ex- 
ists; therefor  (therefore)  this  Act  shall  take  effect  and  be  in  force  from 
and  after  its  passage. 

Approved  April  13,  1899. 


CHAPTER  19. 


APPROPRIATION— CAPITOL  GROUNDS. 


(S.  B.  No.  14,  by  Senator  Parks.) 
AN  ACT 

MAKING  AN  APPROPRIATION  FOR  THE  PAYMENT  OF  THE  AS- 
SESSMENT AGAINST  THE  STATE  CAPITOL  GROUNDS  FOR 
PAVING  COLFAX  AVENUE  AND  BROADWAY. 

Be  it  Enacted  hij  the  General  Assembhj  of  the  State  of  Colorado: 

Section  1.  That  the  sum  of  seven  thousand  five  hundred  seventy  dol- 
lars and  seventy-five  cents  is  hereby  appropriated  out  of  any  moneys  to 
the  credit  of  the  Capitol  Building  Fund,  not  otherwise  appropriated,  for 
the  purpose  of  paying  the  said  amount  assessed  against  the  state  capitol 
grounds  for  the  paving  of  Broadway  and  Colfax  Avenue;  said  assessment 
being  divided  as  follows,  to-wit:  For  Broadway  paving  district  No.  2, 
three  thousand  seven  hundred  eighty-five  dollars  and  thirty-five  cents 
($3,785.35) ;  In  Colfax  Avenue  paving  district  No.  1,  three  thousand  seven 
hundred  and  eighty-five  dollars  and  forty  cents  ($3,785.40). 

Sec.  2.    In  the  opinion  of  the  General  Assembly  an  emergency  ex- 
ists; therefore,  this  act  shall  take  effect  from  and  after  its  passage. 
Approved  April  27,  1899. 
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CHAPTER  47. 


APPROPRIATION— MARBLE  FUND,  TRANSFER  OF. 


(S.  B.  No.  421,  by  Senator  Maxwell.) 

AN  ACT 

TO  AMEND  SECTION  ONE  OF  AN  ACT  APPROVED  MARCH  31,  1897, 
ENTITLED  "AN  ACT  MAKING  AN  APPROPRIATION  FOR  THE 
COMPLETION  OF  THE  STATE  CAPITOL  BUILDING,  AND  IM- 
PROVEMENT OF  GROUNDS  OF  THE  STATE  OF  COLORADO: 
PROVIDING  FOR  THE  USE  OF  COLORADO  MARBLE 
THEREIN,  AND  AUTHORIZING  THE  ISSUANCE  OF  CERTIFI- 
CATES OF  INDEBTEDNESS  IN  PAYMENT  FOR  LABOR  AND 
MATERIAL  USED  IN  THE  CONSTRUCTION  AND  COMPLETION 
THEREOF,"  AND  PROVIDING  FOR  THE  TRANSFER  OF  THE 
UNAPPROPRIATED  BALANCE  OF  THE  CAPITOL  BUILDING 
MARBLE  FUND,  LESS  THE  AMOUNTS  DUE  ON  UNFINISHED 
CONTRACTS  THEREUNDER. 

Be  it  Enacted  by  the  General  Asscmhly  of  the  State  of  Colorado: 

Section  1.  The  sum  of  forty  thousand,  two  hundred  and  sixty  eight 
and  13-100  ($40,268.13)  dollars,  the  same  being  the  balance  of  the  Capitol 
Building  Marble  Fund  by  said  section  1  of  said  Act,  approved  March  31, 
1897,  heretofore  appropriated,  less  the  amounts  due  on  unfinished  con- 
tracts for  labor  and  marble  furnished  in  said  building,  is  hereby  trans- 
ferred and  appropriated  to  the  Capitol  Building  Appropriation  Fund,  for 
the  purpose  of  completing  the  State  Capitol  Building. 

Sec.  2.  All  Acts  and  parts  of  Acts  inconsistent  with  the  provisions 
hereof  are  hereby  repealed. 

Sec.  3.  In  the  opinion  of  the  General  Assembly,  an  emergency  ex- 
ists with  regard  to  the  matters  provided  for  in  this  Bill,  and,  therefore, 
this  Act  shall  take  effect  and  be  in  force  from  and  after  its  passage. 

Approved  April  13,  1899. 
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